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that this work is advertised in 


c r Engineering News.) 

«.—Barre Granite R. R.—Ap- 
yeation has been made to the Public 
Rervice Commission for a charter for 
the incorporation of the Barre Ver- 


It is proposed to con- 
wrest a line, 10 miles long, from Will- 
jamstown to Barre. 


chusetts.—Boston & Maine R. 
R—This company contemplates four- 
tracking its road through Lynn and 
will construct bridges across Market 
St, Washington St. and Central Sq. 
Rertrand T. Wheeler is Ch. Engr. 


New York.—Lehigh Valley R. R.— 
This company’s proposal to buy the 
Hamburgh canal strip in Buffalo for 
$500,000, and to make sundry improve- 
ments, including the elevation of its 
tracks, the elimination of grade cross- 
ings, and the building of a new pas- 
senger station within two years, has 
been accepted by the Board of Alder- 
men. The estimated cost of this pro- 
ject is $3,000,000. E. B. Ashley, New 
York, is Ch. Engr. 


New York.—New York Central & 
Hudson River R. R.—Plans are being 
prepared for the elimination of grade 
crossings in the city of Syracuse and 
the tentative plans have been submit- 
ted to the Syracuse Grade Crossing 
Commission. It will be months before 
any decision is reached on this elimi- 
nation, for it involves a number of in- 
tricate problems. The railroad has an 
old franchise permitting it to run to 
Syracuse and has, for upwards of 50 
years, operated across. the rincipal 
business street of the city. With the 
abandonment of the Erie Canal, a way 
may be found out of this problem but 
both the railroad and city officials are 
going slow .on the matter. 


#Maryland.— Marine Ry.—Oliver Reed- 

er & Sons, Covington St., Baltimore, 
have awarded a _ contract to H. IL. 
CRANDALL & SON CO., Boston, Mass., 
to install a marine railway. 


Nerth Carolina.—Goldsboro, Seven 
Springs & Swansboro R. R.—A charter 
has been granted to this company to 
build and operate a line from Golds- 
bero to Swansboro, about 70 miles. It 
is capitalized at $1,500,000. The incor- 
porators include R. C. Griffin and Will- 
jam A. Robertson. 


Florida.—Col. R. F. Rogers, Lynne, 
is interested in the construction of a 
railway in Florida, which is backed 
y the Upchurch Co. It will run from 
Norwalk down through the Florida 
National Forest, past Lake Juniper 
and Lynne, crossing the Oklawaha at 
Sharps Ferry and into Ocala. 


Alabama.—Louisville & Nashville 
R R—This company contemplates 
pending $560,000 for improvements in 
ontgomery. The railroad yard will 
be enlarged and the line from Calera 
to Montgomery will be double-tracked. 
W. H. Courtenay, Louisville, Ky., is 
Ch. Engr. 


Louisiana.—New Iberia, Lafayette & 
Northwestern R. R.—This company 

been incorporated to construct a 
line from New Iberia, through Church 
Point. St. Martinville and Lafayette, to 
Eunice, where it will probably con- 
nect with the Chicago, Rock Island & 

fe Ry. F. M elch ig Pres. J. 

Colomb, of Lafayette, and Jules 
Dreyfuss, of New Iberia, are on the 
Board of Directors. 

Michigan.—Grand Rapids & Indiana 
Ry.—This company will revise grades 
and alinement on its Lake City branch 
of eleven miles. E. H. Barnes, Grand 
Rapids, Mich., is Ch. Ener. 

Minois.—Johnson City Connecting 

——A company bearing this name 

been incorporated in Bast St. 
— for the purpose of constructing 


& Ek a_line in Williamson 
Beets. L. . Whitnel and H. 

wning, East St. Louis, are incor- 
Porators., 


1 Atts*8.—Missouri Pacific System.— 
t is rumored that this company is 
contemplating the extension of 

nhch, now terminatin 
la c rosse. 
Mo. is Ch. 


its 
at Larn to 
ae F. Mitchell, St. ue 


gr. 
‘is company will also plan to build 
an a of its line From Ottawa 








Meontana.—Chicago, Milwaukee & St. 
Paul R. R.—It is reported that this 
company will soon begin the construc- 
tion of a line between Lewiston and 
Roy. This will be 46 niiles long. F. 
Cc, Loweth, Chicago, Ill., is Ch. Engr. 


#+Montana.—Great Northern Ry.— 
The contract for constructing 30 miles 
of railroad between Lewiston, Mont., 
and Moccasin, Wyo., has been awarded 
to A... BE. WICKAM, Council Bluffs, 
Iowa, at $500,000. A. H. Hogeland, St. 
Paul, Minn., is Ch. Engr. 

Misseuri.—St. Louis & Missouri 
Southern Ry.—This company has com- 
pleted surveys for the construction of 
an 80-mile line from Marston to Cape 
Guardian. No contracts for construc- 
tion work have been let. E. S. Mc- 
Carty, New Madrid, is Fres. 

+ Missouri.— Mexico, Perryville & 
Hannibal Ry.—This company has 
awarded the contract for the construc- 


tion of 40 miles of its line from Co- 
lumbia to Hannibal, to SCOTT & 
FARNWORTH, Mexico, Mo., F. Stevens 


is Ch. Engr. 


Arkansas.—Memphis, Dallas & Gulf 
R. R.—This company is contemplating 
the extension of its line from Mur- 
freesboro to Hot Springs. A. M. Van 
Auken, Nashville, Ark., is Ch. Engr. 


Texas.—Quanah, Dublin & Rockport 
R. R.—This company is planning an 
extension of its line from Rockport to 
San Marcos, by way of Yorktown. 


Washington.—Seattle & Eastern Ry. 
—This company has been incorporated 
at $1,500,000 for the purpose of con- 
structing a railroad from a point on 
the eastern shore of Lake Washing- 
ton to Issaquah, a distance of 15 miles. 
R. S. Terhune, Boston Block, Seattle, 
is an incorporator. 


Alberta.—Applications for charters 
for the construction of two important 
lines in western Canada have been 
made to Parliament. One is the Van- 
couver & Peace River Ry., which pro- 
poses building a line from Vancouver 
northeast to the Fraser River, through 
Alberta, across the Peace River, to 
Fort Vermillion. The other road is the 
Northern Territorial Ry., and will run 
from Fort Churchill, on Hudson Bay, 
to Lake Athabasca, thence west of the 
Peace River block, sputh through the 
Rocky Mountains to a point on the 
Pacific coast near Port Essington. 





Alaska.—A bill for the construc- 
tion of a national railway in Alaska 
has been introduced in the House of 


Representatives by Rep. 
Minnesota at Washington. It provides 
that the President shall appoint an 
engineer to locate a line, beginning at 
Seward and terminating in the Mata- 
nuska coal field. The construction is 
to be in the hands of a commission 
appointed by the President, and to be 
known as the Alaska Railroad Com- 
mission. 


ELECTRIC RAILWAYS. 


Millers Falls, Mass.—The Massachu- 
setts Northern Rys. Co., Greenfield, 
Mass., has taken over a majority of 
the capital stock of the Connecticut 
Valley, Athol & Orange Ry., and the 
Gardner, Westminster & Fitchburg 
Street R. R. and contemplates the 
construction of a line from Millers 
Falls to Orange; also an_ extension 
from Baldwinsville to Winchendon, 
which will give a through line from 
Boston to Greenfield and will allow 
through express service. 


Buffalo, N. Y¥.—The Buffalo & Wil- 
liamsville Electric Ry. Co. and the 
Buffalo & Depew ny Co., and the Buf- 
falo, Genesee & ochester Ry. Co. 
have been consolidated. A line will 
be built between Buffalo and Roches- 
ter, it is reported. 


Coraopolis, Pa.—Application has 
been made to the County Commission- 
ers for a franchise over one and a 
half miles of the Stoops Ferry Road. 
This is _ of a proposed line con- 
necting oraopolis and Woodlawn, 
four miles of which will be laid 
a private right-of-way. E. C. Dith- 
rich, Coraopolis, is interested. IL W. 
Arras is Engr. 


Koppel, Pa.—A charter has 
granted and a franchise will be ap- 
lied for in the near future by the 
llwood City & ee Street Ry. Co., 
for a line from oppel to Ellwood 
City. The incorporators are H. ; 
Gregory, of New Castle, Pa. Pres.; 
W. J. Coursin, of McKeesport and T. 
A. Wilson, R. A. Todd and Frederick 
Cc’ Johnson, of Ellwood. 


Richmond, Va.—Application has been 
made by the Richmond & Kensico Ry. 
Co., for a franchise to build a 2%- 
mile extension. C. Sims-Bailey, 1130 
Mutual Bidg., Richmond, is Ch. Engr. 
and Gen. Mgr. 


Greensboro, N. C.—A plan to build a 
railway connecting Greensboro, Saxa- 

haw, Chapel Hill and Durham is be- 
ng considered by the Piedmont Trac- 
tion Co., of Charlotte, N. C. 

#Macon, Ga—The Macon Ry. & 
Light Co. has awarded a contract to 
the HALL-PARKER CONSTRUCTION 


CO. for the construction of a 3-mile 
extension. ; 


Anderson of 


been 


CONSTRUCTION NEWS 


ent to ENGINEERING NEWS. 


Columbiana, Ohio.—Press reports 
state that the Youngstown & South- 
ern Ry. Co. is planning to build a 


railway from Columbiana through New 
Waterford to East Palestine about ten 
miles. Work will probably be started 
in the spring, George Tod, Terminal 
Bldg., East Front St., Youngstown, 
Ohio, is Ch. Engr. 

Columbus, Ohio.—A new electric 
is proposed by the Columbts, 
& Wes@®rn Electric Ry Co 
from Columbus, through Delaware, 
Union, Hardin and Hancock Counties 
to Findlay, making a connection with 
the Toledo, Bowling Green & Southern 
Ry. Permission to issue additional 
stock has been asked. L. P. Stephens, 
Cincinnati, is Pres. and Gen. Mgr. The 
company also proposes to build an ex- 
tension of miles from Wapakoneta 
to Kenton and to purchase the present 


line 
Urbana 
to run 


ec 
oo 


line of the Wapakoneta & Kenton 
Traction Co., it is reported. 

Massillon, Ohio.—A route is being 
selected for a proposed railway to 


connect Massillon, Wooster and Mans 


field. by the Massillon, Wooster & 
Mansfield R. R. Co. W. E. N. Hem- 
perly, A. J. Spaidnagle and W. A 
Schuster are interested. H. McC. Yost 


is City Engr. 


Gary, Ind.—An ordinance has been 
passed by the Council at Gary grant- 
ing the Chicago, Indianapolis & Merid- 
ian Interurban Ry. Co. a franchise to 
build a line between Gary and Val- 
paraiso. John A, Shafer, of Indianap- 
olis, is Pres. 

Bradford, Il1.—A 5-mile extension is 
contemplated by the Northern [llinois 
Electric Ry. Co. The line in opera- 
tion, terminating in Bradford, will be 
continued to Newburg. J. J. Burns, 
705 Isabella Bldg., Chicago, Il. 

Springfield, Ill.—The Perry County 
Interurban Ry. Co. has been incorpor- 
ated and will build a raijway across 
Perry County, probably, passing 
through Pinckneyville and Duquoin. 
The incorporators and board of direc- 
tors are: G. ’. McIntyre and F. A. 
Spitznagel, Jr., both of Springfield, 
lll.: Isaac Black, Duluth, Minn.; A. C. 
Sprague, Dubois, Ill.; William Roess- 
ler, St. Paul, and John Nelock, Spring- 
— Ill. The offices are at Spring- 
field. 


Johnson City, Ul.—The Johnson City 
Connecting Ry. Co. has been incorpor- 
ated in Illinois to build an interurban 
railway in Williamson County. The 
offices are at East St. Louis. E. J. 
Pearson and T. L. Phillips, St. Louis, 
Mo.; L. O. Whitnell, H. L. Browning 
and T. E. Gillespie, Kast St. Louis, II1., 
are the incorporators. 


Decatur, i. — The Decatur-Pana 
Southern Ry. Co. has been chartered 
in Illinois to build an electric railway 
from Decatur to Pana by way of Ma- 
con, Meweaqua and Assumption. H. 38. 
Ashcraft, W. Lockett, Howard G 
Hodgkins and John H. Martin, all of 
Chicago, IL, are the incorporators. 


Des Moines, Iowa.—The Fort Dodge, 
Des Moines & Southern Ry. Co. is re- 
ported to have purchased the aban- 
doned Newton & Northwestern R. R. 
and proposes to equip it for electrical 
operation. Homer Loring, 64 Devon- 
shire St., Boston, Mass., is Pres. 


Manhattan, Kan.—Press reports 
state that the Manhattan City & In- 
terurban Ry. Co. will build, within the 
next six weeks, 16 miles of new track. 


Four bridges will be built. T. C. La- 
mont, 216 Yuma St., Manhattan, is 
Ch. Engr. 


Jefferson City, Mo.—A charter has 
been granted to the Grandview R. R. 
Co. by the Secretary of State at Jef- 
ferson City. It is the intention of the 
company to build a line 19 miles long, 
starting at the southern limits of Jef- 
ferson City continuing through the 
southern and western sections of the 
county to a point near the Olive St. 
road. The directors are Frederick 
Herkert, Sr., Pres. of the St. Louis 
Trunk Hardware Co.; Frederick Herk- 
ert, Jr.. H. E. White, George H. Mar- 


tin and N. S. Wood. 
Corpus Christi, Tex.—Among con- 
templated improvements to be made 


by the Corpus Christi Street & Inter- 
urban Ry. Co. is a 2-mile extension 
into the section known as the south 
bluff. This line will ultimately be ex- 
tended to the Alta Vista Hotel. 


Marlin, Tex.—The Trinity Valley 
Traction Co., will soon be formul- 
ated at Dallas, Tex., within the next 
few weeks. A line connecting Marlin, 
Temple, Austin, and San Antonio is 
gecconted. J. V. Watkins, Dallas, is 
res. 


Seattle, Wash.—Plans for a munici- 
al street car line, extending rrom 
hird Ave. and Stewart St. to Salmon 
Bay, have been approved by the Board 
of Public Works. 


Edmonds, Wash.—Construction work 
will be started, within 60 days, on the 
4-mile railway between Edmonds and 
Seattie sm by the Edmonds Elec- 
tric Co., ‘obb Bidg., Edmonds. A 
er will be built at Edmonds. 

ohn Appleton, Seattle, is Pres. 


New York, December 21, 


IOI! 


Quincy, Cal. Articles of incorpora 








, 
tion have bgen filed by the Califor 
nia-Plumas Ry. Co T company will 
build a railway from a point on th 
Western Pacific Ry Co. on t east 
branch of the Feather River through 
Indian Valley to Nevis H. Cc. Flour 
noy, Quincy, Cal., is interested 

Fresno, Cal.—Thi« Pacific Light @& 
Power Co. will build a railway to Big 
Creek Two routes are being consid 
ered, one by way of Friant, and the 
other by way of Littl Dry Creek to 
connect with the Southern Pacific at 
Fresno copper mine The cost is es 
timated at $1,000,000 Cc. A. Luecken 
bach, Los Angeles, is Mgr f Con 
struction 

Riverside, Cal.—A franchise has 
been granted to the Pacific Electric 
Ry. Co. to construct ind operate a 
double-track railway on Magnolia 
Ave., from Main and 14th St. to Ar 
lington Ave J. McMillan, Sixth and 
Main Sts., Los Angeles, is Gen. Mgr 

San Fernando, Cal.—E. ID. Goode, of 
Glendale, Cal., and C. P. Grogan and 
T. Miller, of San Fernando, are pro 
jecting an electric railway for Sar 
Fernando to be built under the dire 
tion of the Mission Land Co 

San Francisco, Cal.—See item unde 
Miscellaneous Contracts—Street Cars 
San Francisco, Cal 

Stockton, Cal.—Th« Tidewater & 
Southern Ry. has made application to 
the City Council for a franchise to 
construct a railroad from Stockton to 
Modesto and Turlock, Cal 

Weodland, Cal.—An ordinance grant 
the right-of-way to the West Sid 
Electric R R. Co. over the public 
roads covered by the surveys, has been 
adopted by the supervisors 

Edmonton, Alta—The Edmonton Ra 
dial Ry. Co. will make extended im 
provements during the coming year \ 
double-track extension wil be built 
on Spruce Ave., another on the igh 
level bridge and a line will be built 
on 24th St. About $275,200 will be 
expended for track equipment, and 
it is reported, a total of $596,000 will 
be used. 


LIGHT AND POWER PLANTS. 


(*Denotes that this work is advertised in 
Engineering News.) 

Rutland, Vt.—Application has been 

made by the Clarendon Power Co. to 


the Public Service Commission for per- 
mission to increase its stock, and 
sue bonds for the purpose of develop- 
ing a hydroelectric power plant to fur- 


is- 


nish electricity to adjacent towns. 

Boston, Mass.—PBids will be received 
until Jan. 24, by the Supply Depart- 
ment for 11,000 gas mantle lamps com- 
plete with single burner J. Edward 
Mullen is Supt. Dept. Supplies. The bids 
received on Oct. 18 were noted Oct. 26 
No award was made 

New York, N. ¥.—The contract for 
an extension of the underground fire 
alarm telegraph system in the Bor- 


oughs of Manhattan and the Bronx has 


been awarded to the WATERBURY 
co., 60 South St., at $6,200 

Bids will be reecived by the Park 
Board at the office of the Department 
of Parks, Arsenal Bldg., Fifth Ave. and 
64th St., Borough of Manhattan, until 
Jan. 4; for furnishing and erecting 
heating, electric wiring, etc.. in addi- 


tion H of the Metropolitan Museum of 
Art, on Fifth Ave., opposite East 84th 
St. Bids will be compared and the con- 


tract awarded at a lump or aggregate 
sum. Plans may be seen at the office 
of the Department of Parks. Charles 
B. Stover is Pres.; Thomas J. Higgins, 
Michael J. Kennedy. Walter G. Eliot are 
the Comrs. of Parks 

tids wil be received by the Presi- 
dent of the Board of Trustees, Staff 


Room, Department of Bellevue and Al- 
lied Hospitals, 26th St. and First Ave., 
Borough of Manhattan, Dec. 28, for the 
reconstruction of the electric light sys- 
tem at the main building and overhaul- 
ing of the same at the ambulance build- 
ing, and power house and laundry 
building of Harlem Hospital, 136th to 
137th Sts. Blank forms may be ob- 
tained at the office of th Contract 
Clerk, 400 East 29th St., Borough of 
Manhattan. John W. Brannan is Pres 
Bd. of Trustees, Bellevue and Allied 
Hospitals. 

Bids will be received by the Commis- 
sioners of sridges Depdrtment of 
Bridges, 13-21 Park Row, Borough of 
Manhattan, until 2 p. m., Dee. 28, for 
furnishing and installing electrical 
feeder cables on the westerly track of 
the upper deck of the Manhattan 
Bridge. Blank forms and specifications 
may be obtained at the office of the De- 
partment of Bridges. Arthur J. 
O'Keeffe is Comr. 

Bids will be received by the Commis- 
sioner of Water Supply, Gas and FElec- 
tricity, mapersesane ot Water Supply, 
Gas and Electricity, Room 1904, PP 
Park Row, Borough of Manhattan, un- 
til 2 p. m., Dee. 29, for furnishing, in- 
stalling and maintaining 660 gas regu- 
lators, from Jan. 1, 1912, to Dee. 31, 
1912, inclusive. For furnishing gas reg- 
ulators in public buildings in the ber- 
oughs of Manhattan and the Bronx. For 





ae 
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rnishing steam heat for heating or 
Sar purposes to certain public build- 
ngs from Jan. 1, 1912, to Dec. 31, 1912, 
inclusive. For furnishing steam to pub- 
jic buildings in the boroughs of Man- 
hattan and the Bronx. For furnishing, 
installing, nnintetanns and reservii.¢g, 
for the use of the high pressure fire 
service all apparatus an equipment 
necessary for generating an trans- 
mitting 3,250 KW. 6,600 we electric 
power, and furnishing and elivering 
this power, under the terms of this con- 
tract, from Jan. 1, 1912, to,Dec. 31, 1912, 
inclusive, at the high pressure fire ser- 
vice pumping stations at -Oliver and 
South Sts., and at Gansevoort and West 
Sts. For furnishing gas for and to the 
public lamps on the streets, supplying 
gas, etc., for new lamps when required; 
for making certain repairs to lamp- 
posts and for furnishing gas to public 
buildings from Jan. 1, 1912, to Dec. 31, 
1912, inclusive. For lighting streets, 
avenues, public buildings, parks an 
public places in Manhattan, the Bronx, 
Queens and Richmond. For furnishing 
gas lamps, etc., on streets and so on, 
and for connecting, lighting, extin- 
guishing, cleaning, repairing and main- 
taining the same, and also lamps be- 
longing to the city; supplying new 
lamps when required and for furnish- 
ing burners and appliances for im- 
proved system of lighting on the 
streets, avenues, parks and_ public 
places, Jan. 1, 1912, to Dec. 31, 
1912, inclusive. For furnishing gas 
lamps, étc., on the streets and so on in 
the four boroughs of the City of New 
York. For furnishing naphtha or sim- 
ilar illuminating material for the pub- 
lic lamps using same, and for furnisn- 
ing, lighting, extinguishing, cleaning, 
repairing and maintaining such lamps; 
supplying naphtha, etc., for new lamps; 
for furnishing new lamps as required; 
for furnishing or mnaking certain re- 
yairs to lamp-posts, and for furnishin 
Corners and appliances of improve 
system of lighting streets, avenues, 
parks and public places, from Jan. 1, 
1912, to Dec. 31, 1912, inclusive. For 
furnishing naphtha, ete., and lighting 
streets, avenues, parks and public 
places in the boroughs of Manhattan 
and the Bronx. For furnishing and 
maintaining electric lamps for lighting 
streets, avenues, public buildings, parks 
and public places from Jan. 1, 1912, to 
Dec, $1, 1912, inclusive. For lighting 
streets, avenues, public buildings, parks 
and public places in the five boroughs 
of the City of New York; No. 1, Bor- 
ough of Manhattan, No. 2, Borough of 
the Bronx; No. 3, boroughs of Manhat- 
tan and the Bronx; No. 4, Borough of 
Queens; No. 5, Borough of Richmond. 
For furnishing gas for and to the pub- 
lic lamps on the streets, supplying gas, 
etc., for new lamps when required, for 
making certain repairs to lamp-posts 
and for furnishing gas to public build- 
ings, from Jan. 1, 1912, to Dec. 31, 1912, 
inclusive. For lighting streets, aveé- 
nues, public buildings, parks and pub- 
lic places in the Borough of Brooklyn. 
For furnishing gas lamps, etc., on the 
streets, and so on, and for connecting, 
lighting, extinguishing, cleaning, re- 
pairing and maintaining the same, and 
also lamps belonging to the city, sup- 
lying new lamps when required, and 
or furnishing burners and appliances 
for improved system of lighting on the 
streets, avenues, parks and_ public 
laces, from Jan. 1, 1912, to Dec. 31, 
1912, inclusiye. For rs gas 
lamps, etc., in the Borough of Brook- 
lyn. For furnishing naphtha or similar 
ihuminating material for the public 
lamps using same, and for furnishing, 
lighting, extinguishing, coere: re- 
pairing and maintaining such amps, 
supplying naphtha, etc., for new lamps, 
for furnishing new lamps as required, 
for furnishing or making certain re- 
»airs to lamp-posts and for oe 
Carnern and appliances of improve 
streets, avenues, 
laces, from Jan. 1, 
912, inclusive. For 
furnishing naphtha, etc., and lghting 
Streets, avenues, parks and _ public 
laces in the Borough of Brooklyn. For 
urnishing and maintaining electric 
lamps for lighting streets, avenues, 
public buildings, parks and _ public 
places, from Jan. 1, 1912, to Dec. 31, 
1912, inclusive. For lighting streets, 
avenues, public buildings, parks and 
puunie places, in the Borough of Brook- 
yn. For furnishing, installing, main- 
taining and reserving, for the use of 
the high pressure fire service, all ap- 
paratus and equipment necessary for 
generating and transmitting 1,830 KW. 
6,600 volt, electric power, and furnish- 
ing and delivering this power, under 
the terms of this contract, from Jan. 1, 
1912, to Dec. 31, 1912, both inclusive, at 
the high pressure fire service pumping 
stations at Furman and Joralemon S8ts., 
and at Willoughby St. and Edwards St., 
For furnishing, putting in place and 
maintainin gas regulators from 
Jan. 1, 1912, to Dec. 31, 1912, both in- 
clusive. For furnishing gas regulators 
in public buildings in the borough of 
Brooklyn. Henry S. Thompson is Comr. 


New York, N, Y¥.—Bids will be re- 
ceived at the Bureau of Yards and 
Docks, Navy Department, Washington, 
D. C., until 11 a. m., Jan. 13, for three 
200-KW. motor generator sets and con- 
trolling panels to be installed at the 
Brooklyn navy yard. Specifications may 
be obtained at the bureau and at the 
office of the Commandant. R. C. Hol- 
lyday is Ch. of Bureau. 


Sedus, N. Y¥.—The Northern Wayne 
Electric Light Co. has been crented a 
franchise to supply power in territory 
not covered by the Sodus Gas & Elec- 
tric Light Co. in Sodus. The lines will 
be extended to Wallington, Alton, 


from 


system of lighting 
parks and public 
1912, to Dec. 31, 
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North Rose, Rose, Wolcott and Red 
Creek. A bond issue of $75,000 has 
been authorized by the Public Service 
Commission. Omar Curtiss, of Wol- 
cott, is Pres. 


Brockwayville, Pa.—The Universal 
Electric Mfg. Co. will build a plant 
here, it is stated. The cost will be in 
the neighborhood of $100,000. 


Harrisburg, Pa.—The State Water 
Supply Commission has authorized the 
bu —e. of a dam across the Susque- 
hanna River at Harrisburg. A loan for 
the purpose was voted some time ago. 
The water level will be raised five ft. 


Hauto, Pa.—The directors of the Le- 
high Coal & eee Co. have au- 
thorized the installation of a plant to 
generate smeotrienty to supply towns in 
the vicinity, name ee Catasauqua, Ha- 
zleton, Shenandoah, Mahanoy City, 
Easton, Portland, Bangor, Slatington, 
Ashland, Tamaqua, Pottsville, Scranton, 
Wilkes-Barre, Allentown and Bethle- 
hem. The plant will ultimately be of 
100,000-KW. capacity, built in seg- 
ments, the initial installation to be of 
30,000 KW., which, with distribution 
lines and transforming stations, will 
cost, it is estimated, about $3,000,000. 
The plant and its business will be 
owned and operated by a eneety 
corporation to be known as the Lehig 
Navigation Electric Co. 


Mercer, Pa.—The Mercer County 
Electric Light & Heat Co. has been 
granted a franchise to build and oper- 
ate an electric light plant. 


+Philadeiphia, Pa.—A _ contract has 
been awarded by the N. B. Hafleigh Co, 
to THOMAS ERKEL for the con- 
struction of a brick power plant on 
Philip St., south of Cambria St. The 
cost is estimated at $5,000. 


Pittston, Pa.—A new electric light 
company to be known as the Garden 
City Electric Co., has applied to the 
town council of West Pittston for a 
charter to erect suitable buildings in 
the town and place poles and wires. 


Frederick, Md.—Frederick and Ha- 
gerstown capitalists have purchased 
control of the greers Ry. Co., op 
erating an electric railway system in 
Washington County, and proposes to 
operate the eae in conjunction with 
the Frederick R. R. line. James K. 
Hendricks is making surveys for the 
construction of a transmission system 
from Millville to Brunswick, Md. An 
auxiliary steam plant will be built by 
the Frederick Gas & Electric Co. at 
Millville to cost $100,000 to be com- 
pleted by May 1, 1912. 


Washington, D. C. — Bids were re- 
ceived as follows, Dec. 18, ay the 
Commissioners of the District of Co- 
lumbia for a heating and ventilating 
system in the James Ormond Wilson 
School: Standard Engineering Co., 
Washington, D. C., $23,900; Thomas C. 
Basshor Co., Baltimore, Md., $30,841; 
York Engineering Co, York, Pa., $26- 
100; John W. Danforth Co. Buffalo, N. 
Y., $25,750; L. B. Jacobs, Newark, Del., 
$30,147; Thompson Bros., Philedelphia, 
Pa., $24,890; . G. Cornell Washington, 
D. C., $21,900; Crook-Kries Co., Balti- 
more, Md., $27,600; for lighting system 
in the same building, as follows: Strang 
Electric Co., Philadelphia, Pa., $4,134; 
Carroll Electric Co., Washington, D. 
C., $2,975; Central Electric Co., Balti- 
more, Md., $3,300; ane City Electric 
Co., Washington, D. C., $3,290; National 
Bee eaa upply Co., Washington, D. 
C., E 4 


+Sisterville, W. Va.—The Sisterville 
Electric Light & Power Co., has award- 
ed a contract to JOHN J. REA, Claring- 
ton, Ohio, to erect and equip an addi- 
tion to its power plant. The equipment 
includes two engines of 1,000-HP. each 
and a switchboard. 


+Fort Dade, Fla.—A contract has 
been awarded to the BE, KELLER CoO., 
of Williamsport, Va., at $5,000, for the 
installation of new boilers in the elec- 
tric light plant. 


Winterhaven, Fia.—A franchise has 
been granted to W. F. Boyd for the in- 
stallation of a plant and erection of 
transmission lines. 


Piedmont, Ala.—See item under Wa- 
ter Supply—Irrigation. 


+New Orlea La.—Bids were re- 
ceived Dec. 7 by the Sewerage and 
Water Board for the following equip- 
ment: One 6,000-KW. turbo generator; 
one 150-KW. rotary converter; one 5- 
panel switchboard, and two rotary- 
converter switchboard panels: Gen- 
ehal Electric Co., Schenectady, N. 
Y., $69,440; ALLIS-CHALMERS CoO., 
Milwaukee, Wis., $66.198 (awarded 
contract); Westinghouse Machine Co., 
East Pittsburgh, Pa., $73,907. 


Knoxville, Tenn.—The Aluminum Co. 
of America, Mellon Bank Bldg., Pitts- 
burgh, Pa., has purchased rights-of- 
way for a distance of 40 miles along 
the Little Tennessee River across the 
state line into North Carolina. It is 
reported that a dam and power plant 
will be built, where about 200,000 HP. 
will be developed. 


Jackson, Tenn. — A contract has 
been awarded to the ALLIS-CHAL- 
MERS CO., of Milwaukee, Wis., for a 
1000-KW. generator, by the Jackson 
Ry. & Light Co. An swe of 
$30,000 will be made in all for exten- 
sions and improvements. 


Parksville, Tenn.—The Eastern Ten- 
nessee Power Co. is considering a plan 
to build another dam farther up the 
Ocoee River to increase the available 
power to 60,000-HP. J. G. White & Co., 
43 Exchange Place, New York, N. Y., 
are the Constr. Engrs. 


Louisville, Ky.—The Board of Public 
Works is planning to encircle the City 
Hall with electric lights. The Board is 
also considering the placing of street 
electric light standards, cluster style, 
entirely around the building at Sixth 
= Jefferson Sts. Roger McGrath is 

ecy. 


Toledo, Ohio.—Bids on the general 
contract for the construction of the 
prepeses industrial power plant have 
een opened by a committee of the To- 
ledo Factories Co. There were ten bids 
and seven were eliminated. A. Bentley 
& Sons, Toledo; J. D. Robinson & Co., 
Chicago, IIL, and the Leonard Con- 
struction Co., Chicago, Ill, submitted 
the bids being considered. Bids on 
heating, wiring and plumbing are being 
considered. 


Woodsdale (Trenton post-office), 
Ohio.—A company has been formed for 
the purpose of utilizing the waters of 
the Big Miami River to develo elec- 
tricity for lighting. A dam and gener- 
ating plant will be built at an esti- 
mated cost of $547,620. The Russell 
Co., of Dayton, is interested. 


Decatur, Ind.—The Ft. Wayne & 
Springfield Interurban Ry. Co. has or- 
dered plans for the construction and 
Susteenant of a new cement power 
ouse. 


Mooresville, Ind.—The Southwestern 
Traction Co., with offices in Indianapo- 
lis, will build a power-house in Moores- 
ville in the spring. J. W. O'Hara and 
J. A. Davidson are directors. 


Pontiac, Mich.—The State Railroad 
Commission has ben asked to approve a 
bond issue of $1,860,000 for several 
plants of the Commonwealth power 
System of which the Pontiac Power Co. 
is a part. It is stated that $36,000 will 
be expended by the Pontiac Power Co. 
for improvements. D. L. Kent, Leslie, 
Mich., is Mgr. and Supt. 


Aurora, Ill. — The Wheaton & Du 
Page Light & Power Co. contemplates 
building a transmission line into North 
Aurora. Applications for franchises 
have been made in Batavia and Aurora 
Townships and North Aurora. 

Williamsfield, tl1.—A franchise, to 
build and maintain for a period of 25 
years an electric light plant, has been 
applied for by E. J. Le Hew, of Gales- 


pure: Ill. The cost is estimated at 
$6,000. 


+Glidden, Iowa.—Bids were opened 
on Dec. 8 for a power and electric 
piont and awarded «3s follows: MUR- 

AY IRON WORKS CoO., of Burlington, 
Iowa, for 100-HP. Corliss engine, two 
85-HP. boilers, feed pump and heater; 
FORT WAYNE ELECTRIC WORKS, of 
Fort Wayne, Ind. for generator, 
Switchboard and regulator. The con- 
tracts for wiring, lamps, etc., have not 
been awarded. . B. Moorhouse is City 


Legrand, lowa.—The installation of 
an electric-light plant is under consid- 
eration, it is stated. 


Stanton, Neb.—The City Council has 
decided to build an addition to the 
present A ger od house, and to purchase 
a 100-HP. steam engine and a 125-HP. 
steam boiler. C. A. Hickman, Engr., 
has been retained to prepare plans and 
specifications. 


Gravette, Ark.—The 
building a municipal electric light 
plant and water-works, which will 
cost about $25,000, is in the hands of 
a commission elected by the Council 
composed of E. L. Chatfield, Ch.; J. F. 
Dorsettt, Secy., and G. A. Hughes. An 
engineer will be cg subject to 
the approval of the Council. A. CGC. 
Veach is Mayor. 


Galveston, Tex.—The Cities 
Co., of New York, N. Y., has purchased 
the Brush Electric Light & Power Co., 
of Galveston, Tex. Improvements are 
contemplated. Henr Doherty, 60 
Wall St., New York, N. Y., is Pres. 


Grand Saline, Tex.—The Municipal 
Electric Light plant here which was 
cogently destroyed by fire will be re- 
uilt. 


Houston, Tex.—The Transit Ice Co., 
has increased its capital stock $20,000 
a — make improvements to its 
plant. 


Kingfisher, Okla.—See 
Water Supply—tirrigation. 

Oklahoma City, Okla.—An _  orna- 
mental street lighting system for the 
downtown section of the business dis- 
trict is under consideration by the City 
Commissioners. Walter B. Moore is 
Secy. of the Chamber of Commerce. 

Wagoner, Okla.—See item under 
Water Supply—Irrigation. 


+Walsenburg, Colo.—A contract has 
been awarded by the Southern Electric 
& Traction Co. for the construction of 
a power house to FOX & SMITH. The 
cost is estimated at $75,000. 


Deming, N. Mex.—Bids, will be asked 
in about 90 days for work in connec- 
tion with the construction of the hy- 
droelectric development on the east 
fork of Gila River, 65 miles north of 
here, where 5,600-HP. will be developed. 
H. B. Johnson and R. H. Boulnare of 
Silver City, N. Mex., are the owners. 


*+Boise, Idaho.—A contract has been 
awarded to the IDAHO ELECTRIC 
SUPPLY CO., of Boise, at $14,103, for 
wiring the new State Capitol. 


Edmonds, Wash.—See item under 
Electric Railways. 7 


Bellingham, Wash.—The city officials 
have decided to install an auxiliary 
lighting plant in connection with the 
eity power station. H. A. Whitney is 
City Engr. 
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North Yakima, Wash.— 
Power & Light Co. has fi). 
cation with the Board of « 
missioners for authority to 
mission lines within the ci: 
Ls Kingman, North Yaki; 

gr. 


Tacoma, Wash.—The Gr: 

Ry. Co. is selecting a site ; 

tion of a dam to be fron 

ft. high and a right-of-w. 

natchee up the Columbia Rp 

lan. About 100,000 hydro- 

will be developed. Rob 

Engr., is in charge of the 
Pasco, Wash.—A munici: lighti 
lant is being considere, °° 
anford, Ener., of Ss le. 

been retained to prepare th, lans 


Boea, Cal.—The Union Ic: 
sidering the installation 
plant on the Truckee Riy 
enditure of $1,500,000 wil 
t is stated. 


Lathrop, Cal.—The Sie 
Francisco Power Co. has b. 
8 franchise to build a ¢ 
ne. 


*+Los Angeles, Cal.—A c 
been awarded to JOHN \ 
Co., 614 South Grand Ave. 
for the installation of the ; 
and heating een in t! 
Hills Hotel, being erected 
Hills, for the Rodeo Land & 
Elmer Grey, Wright & Calk 
Los Angeles, is the Arch. 

+Los Angeles, Cal.—A co: 
been awarded to FOULKES | 
CAL CO., Story Bidg., Los An 
at $20,250, for the electrical \ 
I. N. Van Nuys office. buildi: 
enth and Spring Sts. 


Pasadena, Cal.—An expéniditure of 
$21,000 will be made for conduits, 
equipment and line extensions of the 
city lighting system has been author- 
ized by the City Council. 

Porterville, Cal.—A pctition has been 
filed at the office of the city clerk py 
E. 1. Feemster, representing the Tulare 
County Power Co., for a 50-year fran- 
chise to build underground transmis- 
sion lines. 

Hot Springs, Cal.—An electric light 
plant is contemplated by the Fine Fiat 
Co., which has recently been incorpor- 
ated. G. E. and E, M. Alderson, of Los 
Angeles, are reported interested. 

Red Biuff, Cal.—A power site has 
been secured at Mill Creek, near Red 
Bluff, by the Sierra Electric Power Co., 
which has recently been incorporated 
anda hydroelectric power plant will be 
built. Charles Gross and ik. A. Her- 
man, of Oakland, Cal., are interested, it 
is reported. 

Redwood City Cal.—Plans are being 
considered for the installation of anew 
street-lighting system in the business 
district of the city. 

+Sacramenton, Cal. — A_ contract 
has been awarded to J. C. HOBRECHT, 
1012 Tenth St., this city, by the Retail 
Merchants’ Association for the instal- 
lation of an electrolier street-lighting 
system on 40 blocks in the main section 
of the city. 

San Diego, Cal.—Plans have been 
prepared for the installation of an or- 
namental street lighting system in the 
entire downtown district. 


Santa Ana, Cal.—A committee has 
been appointed by the Board of City 
Trustees to take charge of the instal- 
lation of a cluster street-lighting sys- 
tem in the business section of the city. 


Kamloops, B. C.—The City Council 
has passed a by-law appropriating 
$300,000 for the Barrier River project, 
which includes the following dam and 
intake, including pipe, trench, locks 
and gates and terminals estimated to 
cost $57,550; power house, two 1,200- 
HP. turbines, two 600-KW. generators, 
$55,000; transmission lines, telephones, 
etc., 45 miles, $152,775, about 1 miles 

ipe, $29,700. Her- 
man & Burwell an Butch & Maxfield, 
of Vancouver, B. C., are the Engrs. 


BRIDGES. 


(#Denotes a contract awarded.) 


Lynn, Mass.—Plans for the proposed 
bridge across the Saugus River at Fox 
Hill have been approved by the Mass- 
achusetts Harbor and Land (vmmis- 
sioners. Estimated cost, $150,010. Geo. 
I. Leland is City Engr. Noted Nov. 16. 

Woonsocket, R. I.—We are o‘licially 
advised that the proposed sti: 
concrete bridge at Bernon St. 
be constructed before spring sti- 
mated cost, $36,000. Frank I Mills 
is City Engr. Noted Dec. 7. 

*Tarrytown, N. ¥.—We are officially 
advised that bids will be received 
about Jan. 10 for constructing a bridge 
over Pocantico River at Tarrytown. 
Estimated cost, $15,000. The Wulff 
Enginering Co. is in charge of the en- 
gineering work. Noted Dec. 1+ 


Atlantic City, N. J.—We are o‘licially 
advised that plans and_ speci! ations 
have been completed for the steel 
bridge to be constructed at !bany 
Ave. The ofield Engineering Co. 
Arcade Bldg. Philadelphia, a., is 
Consult. Engr. 

Allentown, Pa—We are oicially 
advised that the Allentown & South 
Allentown Bridge .Co. will c: struct 
a_ brid between the 3d an! 12th 
wards to be k the South 
Eighth St. viaduct. The bridge will 
be of concrete and cost about $:-5,000. 
It will be 2,000 ft. long, over «\l, or 
1,800 ft. between abutments. The dis- 
tance from the top of the rail ‘o the 
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Sappler ,ent—December 21, 1911. 


water will be 125 ft. 
surface o bein made for sidewalk, 
provision * nd Gouble-track trolley 
pish¥*) ‘ns and specitications will 
»sout May 1, when bids will 
advertised. . H. Davis, 
1) Ave, New York, is Consult. 
j Mads” <a Dee. 14. 


gust. ~  pa.—Bids will be re- 
~ "10.30 a. m., Dec. 26, by the 


geived ers of Lehigh County for 
comm etiug om reinfurced-concrete 
construc’ with 32-ft. span, 20 ft. 


arch DT our wing walls, over Mill 
“i Hollenback’s Mil. J. 8. 
Crees ic Clk. of Bd 


troxell a 

sb Pa.—Bids will be re 
Cannons" p. m., Dec. 22," by the 
ore Tis of Bhartiers Township, at 
superic. of the Citizens’ Trust Co., 
he onst g, for furnishing 3,400 cu. 
canno’; . ushed stone and for con- 
yructing concrete bridge over Al- 
eR above McGovern. J. M. 
iestnut s Chn, of Supervs. 


paltimore, Md.—Press reports state 


Pratt, Ch. Engr. of the 
that, Hi. aryland Co., is having plans 
Wesved (or Supplanting 15 bridges on 
prepa ain line. between Cumberland 
ihe Baltimore with new and heavier 
sructur Bids for construction will 
probabl oon be asked. 


<i, Va—Bids will be received 
Amhers‘: mn. 1, by the Clerk, Board 


yntil Now, . 

, -rvisers of Amherst County, for 
—— ig a 70-ft. span steel bridge 
oth concrete substructure over Har- 
Creek, and a_ steel bridge of two 
eet spans, With concrete substruc- 
ture, over the Pedlar River. Plans 
nd specifications are on file with the 
werk of the Cireuit Court, at Am- 
herst, or may, be obtained from the 
Childrey, Sunday Co. Richmond. P. 


st. J. Wilson, Richmond, is State High- 
— c—J. C. J. Bailey 

hington, D. -—J. . J. Ba x 
ewe of Bridges for the District of 
Columbia, is supervising the drawing 
of plans for the Q St. bridge. The 
structure will extend from @Q St, 
Georgetown, to Q St, Washington, and 
js estimated to cost $275,0U0. Noted 
Nov. 30. 

acksonville, Fla.—Bids for con- 
aanies a reinforced-cuncrete bridge 
over Guodbys Lake on the John An- 
derson Hignway, were received Dec, 6, 
by the County Commissioners, as fol- 
lows: W. C. KIBRMAN & CO., $14,- 
290 (awarded cuntract); Southern 
Bridge Co., $15,705; Massillon Bridge 
& Construction Co., Jacksonville, $1(,- 
v0; Owega Bridge Co., $17,703; Hard 
& Worm Co., Atianta, Ga., $18,080; Lo- 
gan Concrete and Engineering Co., 
$20,560; Gardner & Pease, Philadel- 
phia, $21,078. Noted Nov. 30. 


#Baton Rouge, La.—We are officially 
advised that bids for constructing a 
bridge over Comite River on _ the 
Greenwall Springs Road were received 
Dec. 12 by F. A. Woods, Secy. Police 
Jury, of East Baton Rouge, as follows: 
(a) reinforced concrete; (b) steel: C. 
D. Stewart, Baton Rouge, (a) $7,250; 
Vincennes Bridge Co., Vincennes, ind., 
(a) $6,839, (b) $6,392; M. S. HASIK, 
JR. Dallas, Tex., (a) $5,800, (b) $5,- 
200 (awarded contract). Noted Dec, 7. 


Chattanooga, Tenn.—Wilbur J. Wat- 
son, Design. Engr., is preparing plans 


for a viaduct on McCailie Ave. Rob- 
ert Hooke is City Engr. 
+Curthage, Ohto.—Press reports 


state that the contract for construct- 
ing a bridge over Mill Creek at Second 
Ave. has been awarded by the County 
Commissioners to T. J. McKIM, Car- 
thage, at $12,115. 

Columbus, Ohio.—The Commission- 
ers of Franklin County are consider- 
ing-a bond issue of $60,000 for repair- 
ing and replacing 18 bridges through- 
out the county. 


Lima, Ohio.—The Lima Cut Stone 
Co, Lima, Ohio, submitted the lowest 
bid received for the construction of a 
bridge in Woodlawn Cemetery. The 
bid was $6,700. Noted Nov. 2. 


Richmord, Ind.— John Mueller, Coun- 
ty Bridge Engr., is preparing plans 
and specifications for a bridge over 
Whitewater River at. Richmond. Es- 
timated cost, $100,000;. Noted Sept. 21. 


Atkinson, I11—Bids will be received 
until 10 a. m., Dee. 21, by Theodore 
Milar, Town Clk. for constructing a 
\40-ft. steel viaduct to be built on 
the highway between the towns of 
Atkinson and Alba,- Henry County. T. 
Milar, Town Clk., Atkinson. 

Chicago, Ii.—We are officially ad- 
vised that plans and_ specifications 
have been completed for a_bascule 
bridge over the north branch of the 
Chicago River at Indiana St., esti- 
mated to cost $250,000, and for a bas- 
cule bridge over the south fork of the 
South branch of the Chicago River at 
35th St., estimated to cost $260,000. It 
is probable that bids for the construc- 
ast these two bridges will soon be 

Plans for a bascule bridge over the 
horth branch of the Chicago River at 
Chicago Ave., estimated to cost $250,- 
00, are practically completed, and will 

ready for submission to bidders 
about Feb. 1. 
cians for a bascule bridge over the 
lumet River at 92d St., estimated to 
Cost $300,000, are well under way and 
will be ready for bidders about April 1. 
brgens are being prepared for a 
cuise over the south branch of the 
icaco River at Lake St. estimated 
aa t 1ft00,000, and will be completed 
of 2 °4 Spans over the north branch 
: the Chicago River at North Cen- 
tal Park Ave. and North 48th Ave., 


ENGINEERING NEWS. 


each estimated to cost $15,000, will 
probably be built next year. Bids will 
be advertised four about May 1. 

The construction of a new bridge 
over the south branch of the Chicago 
River at Twelfth St, estimated to 
cost $480,000, and a new bridge over 
the Calumet River at Indiana Ave., es- 
timated to cost $200,000, is contem- 
plated, and it is expected that bids 
for these two bridges will be adver- 
tised for about July 1. Thomas J. 
Pihlfeldt is Engr. in charge of Bridges 
and John Ericson is City Engr. 


Pecatonica, 111.—The city is consid- 
ering the construction of a bridge 
over the Pecatonica River. Estimated 
cost, $25,000. 


Havana, Il1.—Bids will be received 
until 1 p. m., Jan. 3, by W. J. Meyer, 
Chn. Bridge Com., for cleaning, paint- 
ing, placing new steel and wood string- 
ers, wood floor beams, and wood floor 
on the Illinois River bridge at Havana. 
There are two fixed spans, each about 
150 ft. long, to be cleaned, painted, sup- 
plied with steel stringers and the wood 
floor relaid, and one movable span, 
about 2388 ft. long, to be cleaned, paint- 
ed and supplied with creosoted timber 
floor beams and stringers and white 
oak, non-crecsoted oor. Concrete 
joists rests to be built on the four piers 
and two 15-in. I-beams, placed to stiff- 
en the drum of the movable span. 

Manhatta Kan.—See item under 
Electric Railways. 

Hastings, Neb.—Bids will be re- 
ceived until Dec. 23 by the Board of 
Supervisors of Hastings County for 


the construction of county bridges 
during the year 1912. 
+Warrensburg, Mo.—The _ contract 


for constructing 31 steel bridges was 
awarded Dec. 12 by the Commissioners 
of Johnson County to the A. E. SHORT- 
HILL CO., Marshalltown, lowa, at 
$12,939. Blackwater Drainage Dis- 
trict No. 1 awarded a contract to the 
same firm, at $11,900 for tweive steel 
bridges. Noted Dec. 


Sait Lake City, Utah.—Bids will be 
received until Dec. 29 by the Board of 
Public Works, H. G. McMillan, Chn., 
for constructing a steel bridge with 
concrete abutments over the Jordan 
River at North Ninth 8S. Estimated 
cost, $5,000. 


Riparia, Wash.—Press reports state 
that the Oregun-Washington R. R. & 
Navigation Co. is considering the con- 
struction of a _ bridge over Snake 
River, ten miles below Riparia. Esti- 
mated cost, $750,000. J. R. Holman, 
Seattle, Wash., is Asst. Mgr., in Charge 
of Engineering. 


Marshfield, Ore—A _ conract has 
been awarded to LABBE & PETER- 
SON, Marshtield, to make borings for 
the foundations of eleven bridges, to 
be erected over varivus streams be- 
tween Eugene and the tunnel on the 
Coos Bay Road. cs 


+#Oregon City, Ore.—A contract for 
constructing a bridge at Sunnyside 
Gulch has been awarded by the County 
Court to the COAST BRIDGE Cuv., 
Portland, at $17,965. 


Stayton, Ore.—The Board of Com- 
missioners of Marion County, Salem, 
Ore., is considering the construction 
of a bridge across the Santiam River 
So Stayton. Estimated cost, $60,- 


Bakersfield, Cal.—-The County Super- 
visors have authorized the County Sur- 
veyor to proceed with the cunstruction 
of the reinfurced-concrete bridge 
across the Kern River. The bridge 
will be built by the Young Construc- 
tion Co., Union Trust Bidg., Los An- 
geles. The structure will be a Thomas 3- 
hinged concrete arch bridge. It will 
cost $75,000 and will be completed 
within three or four months. The 
structure will be 1,015 ft. long, with 
ten spans, one of which will be 123 
ft. long, two 108 ft., two 100 ft., two 
88 ft., two 80 ft., and one 75 ft. It 
will be 24 ft. wide and for protection 
along the sides, concrete posts con- 
nected by ornamental iron chains will 
be provided. 


Merced, Cal.—Bids will be received 
until 10 a. m., Jan. 9, by the Board of 
Supervisors for the construction of a 
concrete and wooden bridge 58 ft. 
long, over South Slough on the Mer- 
ced and Dugan Ranch Road in Road 
District No. 3, about three miles west 
of the at and a wooden bridge over 
Dry Cree on the Lower Lagrange 
Road in Road District No. 1, in ac- 
cordance with plans and specifications 
on file with P. J. Thornton, Clk. 


+#+Quebec, Que.—A_ contract has been 
awarded to J. S. METCALF, Montreal, 
Que., at $75,000, for removing the 
resent bridge over ths Richelieu 
iver in Quebec, and replacing it with 
a modern structure, 


BUILDINGS. 


(*Denotes that this work is advertised in 
Engineering News.) 


Boston, Mass.—A brick block will be 
built at Howard and Gleason Sts., Dor- 
chester District, for Thomas J. Griffin, 
sae > aaron St. The cost will be about 


+Boston, Mass.—The contract for the 
construction of the Rogen Walcott ele- 
mentary school buildin has been 
awarded the JOHN F. GRIFFIN Ci. at 
$41,575 Other bidders were: J. E. Loca- 
telli Co., $47,239; McGahey & O’Connor, 


Cambridge, Mass.—A large apartme 
house will be built at Lenhacan St pen | 
ae ton Ave. for the Washington 
Trus s 


$47,667; A. Varnerin Co., $51,000; J. W. 
Duff, $56,168; Chas. Logue is Chn. 
Schoolhvuuse Comn. 


+Lowell, Maas.—The contract for the 
French-American Orphanage to be built 
on Pawtucket St, has been awarded 
to JOHN MORIN. The cost will be 
about $50,000. 


+Hartford, Conn.—Subcontracts have 
been awarded by McINTYRE & 
AHERN, general contractors for the 
dwelling of Morgan G. Buckley, Jr., on 
Prospect Ave.; concrete work to CUR- 
TISS & DEAN, 36 Pearl St.; mason 
work to J. M. WOOLEY, and electrical 
work to the BALDWIN-STEWART 
ELECTRIC Co., all of Hartford. A. 
Raymond Ellis is the Arch., and the 
building will be of brick, 37 x 64 ft., 
two stories high and furnished in hard- 
ware throughout. Noted Sept. 14 and 
Nov. 23 


+Hartford, Conn. — The following 
subcontracts have been awarded by the 
WELLS BROS. CO., New York, general 
contractors tor the 10-story bank and 
office building at Main and Asylum Sts., 
for the Hartford National Bank: Steam 
heating system, BAKER, SMITH & CO.; 
electrical work, HENRY ALEXANDER; 
plumbing, J. MILLER & CoO.; furring 
and terra cotta partitions, F. G. EBS- 
ARY; concrete floors, CLINTON FIRE- 
PROOFING CO.; painting, W. P. NEL- 
SON & CO., all of New York City; plain 
and ornamental plastering, ROBERT 
GALLAGHER, Boston, Mass. The build- 
ing is 57 x 100 ft. and the plans were 
drawn by Donn Barber, New York City. 
Noted June 22, July 13 and Aug. 24. 


+New Haven, Conn.—Contracts for a 
been formed to build a hotel, the com- 
mittee in charge of the matter consists 
of F. H. Alford, Chn., 25 Court St; W. 
H. Cadweli, W. L. Hatch, F. G. Vibberts 
and J. R,. Andrews. 


+New Haven, Conn.—The contract 
has been awarded to the BERLIN 
CONSTRUCTION CO., Berlin, Conn., for 
the steel frame for the 10-story store 
and office ne on Church St., for 
Cc. W. Murdock. rown & Von Beren, 
856 Chapel St., New Haven, are the 
Archs. Noted Oct. 12 and Nov. 30. 

+New Haven, Conn.—Contracts for a 
brick dwelling on Prospect St. for 
Franklin Farrel, Jr., have awarded to 


. - BLATCHLEY, mason work; 
WILLIAM RITCHIE CO. carpenter 
work; BUCKINGHAM-ROUTH Cco., 


plumbing; MENZIES & MENZIES, heat- 
ing. The house will be of brick, 2% 
stories high, 45 x 92 ft., with hardwood 
floors and finish, and tile roof. Noted 
Sept. 14. ° 


+New Haven, Conn.—The SPERRY & 
TREAT CU., New Haven, general con- 
tractors for the Wright Memorial Dor- 
mitory at Yale University, have award- 
ed subcontracts as follows: Carpenter 
work, J. A. CHURCH CO., New Haven; 
steam heating, WALKER & CHAM- 
BERS, 222 East 41st St.. New York; 
plumbing, MENZIES & MENZIES, 
New Haven; electrical work, E. 
Cc. LEWIS, 121 Federal St., New 
York. The building will be 36 x 
152 ft., five stories high with an 
L 42 x 80 ft. Delano & Aldrich, 4 East 
39th St.. New York, N Y., are the 
om Noted March 16, July 27, Oct. 





Willimantic, Conn.—A Y. M. C. A. 
building is planned for this place. It 
will be about 50 x 150 ft., of brick, three 
or four stories high and heated by 
steam. E. Frank Bugbee is Chn. of 
the buildin committee. Palmer & 
Townsend, of New Haven and Meriden, 
Conn., are the Archs. 


+Winsted, Conn.—The folowing con- 
tracts have b-en awarded by the TOR- 
RINGTON BUILDING CO., Torrington, 
Conn. general contractors for the 
building of Clifton Lodge, No. 30, I. O. 
O. F., on Main St.; steel work to the 
BERLIN CONSTRUCTION CO., Berlin, 
Conn.; cut stone, NEW ENGLAND CUT 
STONE CO., New Haven, Conn.; asbes- 
tos roofing, THE H. W. JOHNS-MAN- 
VILLE CO., New York City. E. E. Ben- 
edict, 51 Leavenworth St., Waterbury, 
Conn., is the Arch. Noted Sept. 14. 


+Buffalo, N. Y¥.—The plans for the 
$600,000 Catholic Cathedral at Dela- 
ware Ave. and West Utica St., have 
been filed with the Bureau of Buildings. 
MOSIER & SUMMERS, of Buffalo, hold 
the general contract. 


North Tonawanda, N. Y.—James Rand 
of Boston, announces that he proposes 


to erect a concrete building for Offices | 


and stores. 


Jamaica, (L. L.) N. ¥.—James Butler, 
390 Washington St., New York, te 
will build a wholesale and retail e 


cery store at Fulton St. and Twombley 
Place. 


New York, N. Y¥.—Plans are being 
prepared for the construction of a hos- 
pital for horses and other animals, 
according to the announcement of the 
New York Women’s League for Ani- 
mals, 325 Lafayette St. 


New York, N. Y¥.—Plans have been 
completed and bids will soon be re- 
ceived by W. Haefeli, 17 Madison Ave., 
for the construction of a 12-story 
apartment house at Cathedral Park- 
way. The Lycelm Building Co., 65 
Broadway, is the owner. 

Contracts will soon be awarded by 
the London Construction Co. 149 
Broadway, for the construdtion of a 
6-story apartment house on Riverside 
Drive, at 129th St. Plans have been 
r ared by Gronenberg & Leulhtag, 
; est 22d St. The cost is about $45,- 


00 
Plans are being prepared by Nast & 
Springsteen, Archs., 2h West 45th st., 
for the construction of a 6-stor 


a t- 
ment at St. Nicholas Ave. and f Bhs 
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for the Paterno & Son Construction Co 
The cost will be $150,000. 

Plans are being prepared by Rouse 
& Goldstone, Archs., 38 West 32d St.. 
for the construction of a 12-story 
apartment house. The Montana Realty 
Co., 135 Broadway, is the owner. 

Plans have been filed by Schwartz & 
Gross, Archs., 347 Fifth Ave., for the 
construction of a 6-story apartment 
house at 142d St. and Convent Ave. for 
the Benclane Construction Co, The cost 
will be about $200,000. 

Plans have been completed by H. A. 
Smith and W. P. Miller, 1181 Broadway, 
for the construction of a 6-story tene- 
ment at 47th St.. west of Tenth Ave. 
The Hartley Open Stair Co., 20 Broad 
St.. is the owner, The estimated cost 
is $120,000. 

New York, N. ¥.—Bids will be received 
by the Department of Parks, Fifth Ave. 


and 64th St., until Dec. 28, for all la- 
bor and materials required for the ex- 
cavation, demolition, shoring and 
sheath-piling, preparatory to the erec- 
tion of an addition to the American 


Museum of Natural History in Manhat- 
tan Sq. 

Plans have been completed by Gaetan 
Ajello, Arch., 1 West 34th St., for the 
erection of a 9-story apartment house 
at 227-229 West 109th St. The Paterno 
Construction Co., 440 Riverside Drive, 
is the owner. 

A. Santine, 411 East 149th St., owner, 
is receiving bids on the general con- 
tract for the 8-story addition to the 


storage building at 441 and 445 East 
149th St., to cost $128,000. C. F. Lohse, 
563 Eagle Ave., prepared plans. 
Construction work will soon be 
Started by the George Jacobs Con- 
struction Co., 1999 Morris Ave., on a 3- 
story brick stable at 17lst St. west of 
Amsterdam Ave. Plans have been pre- 


pared by John Houser, Arch., 360 West 
125th St. The estimated cost is $138,- 
000. 


New Berlin, N. Y. 
building will be erected here from 
plans of J. Mills Platt, Rochester, N. Y. 
Cc. B. Dakin is Pres. School Bd. 


Sag Harbor, (L. L.) N. Y¥.—Henry G. 
Ham, proprietor of the Hotel Nassau, 
has purchased a site and ordered arch- 
itects to prepare plans for an 80-room 
summer hotel here. 

Southampton, (L. 1.) N. ¥..—-Plans have 
becn completed by Hiss & Weeks, 
Archs., 1125 Broadway, New York, N 
Y., for the construction of the proposed 
2%-story dwelling for Mrs. Alfred 
Hoyt, 934 Fifth Ave., New York. The 
probable cost is $100,000. 

Syracuse, N. Y¥.—Charles E. Colton, 
Arch., is preparing’ plans for an office 
building which George L. Barnard will 
erect at 443 South Warren St. The 
Specifications call for a _ foundation 
strong enough to carry a structure of 
ten stories. 

Red Bank, N. J.—Mrs. Catherine L. 
Collien will construct a hospital here 
to cost about $60,000. 


Oakland, Pa.—Rutan & Russell, 
Archs., have plans in progress for a 4- 
story brick and terra cotta fireproof 
office and mercantile building to be 
constructed at Forbe St. and Pennant 
way, Oakland, for James H. Matthews 
& Co. The cost will be $50,000. 


+Pittsburgh, Pa.—The contract has 


-A public school 


been awarded to the CUTHBERT 
BROS. for the erection of the hotel, 
apartment and office building to be 


built at Federal and Reliance Sts., 
Northside, for R. H. Boggs. The build 
ing will be three stories high and will 
contain 12 apartments, offices and seven 
storerooms. 

Altoona, Pa.—Bids will be received 
until Dec. 27 by N. A. Bobrecht, 125 
Third Ave., Altoona, Secy. Bldg. Com., 
for the construction of a church on 
Grant Ave. and East St. 


Washington, D. C.—The Sibley Hospi- 
tal will erect new buildings at a cost 
of about $125,000. William J. Palmer, 
523 Ninth St., Washington, has drawn 
the plans. 


Lake Charles, La.—Bids will be re- 
ceived by the Police Jury until Jan. 9 
for the construction of a oer con- 
crete and brick jail. Favrot & Livan- 
dais, 839 Gravien St., New Orleans, are 
the Archs. 


Louisville, Ky.—M. S. Hutchinson will 
erect an apartment house to cost $60,- 
000, at Third and Lee Sts. Plans have 
not yet been prepared, 

Lexington, Ky.—A model schol 
building to cost $30,000 will be erected 
in Lexington, funds having been raised 
by public subscription. Apply to the 
Secretary School Board, Lexington, Ky., 
for plans. 


Columhus, Ohio.——-The Green-Joyce 
Co., a wholesale dry goods concern, has 
‘purchased a site on Front St. upon 
which it will erect a large structure. 


Portsmouth, Ohio.—Plans have been 
prepared by Richards, McCarty & Bul- 
ford, Archs., Columbus, Ohio, for a 
3-story bank building to be erected by 
the Central National Bank. 


Marietta, Ohio.—Bids will be received 
until Jan. 1 for constructing a 2-story 
high school. Plans by Wilbur I. Mills, 
McCuno Bidg., Columbus. The esti- 
mated cost is $75,000. 


Youngstown, Ohio.-Plans are being 
prepared ed Miller & Ford, Youngs- 
town, for the construction of a 2-story 
brick and stone building for Pasquale 
Schettino. 


Crown Point, Ind,—Bids will be re- 
ceived by the County Board of Commis- 
sioners, until Jan. for the construc- 
tion of an almshouse. Plans were pre- 
re by Beers & Beers, Archs., 168 

ichigan Ave., Chicago, ill. 
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Chicago, 111.—A stadium, which will 
seat more than 100,000, will be con- 
structed here, according to an an- 
nouncement by the South Park Com- 
mission. 


Madison, Wis.—Arthur H. Peabody, 
Superx. Arch., University of Wiscon- 
sin, is preparing plans and specifica- 
tions for the following buildings au- 
thorized by the Board of Regents. Ag- 
ricultural chemistry, $90,000; home 
economics and university extension, 
$150,000; woman's dormitory, $90,000; 
biology building, $200,000; chemistry 
addition, $76,000; new library wing, 
$5,000; horticultural building, $57,000; 
gymnasium annex, $50,000; model build- 
ing, $150,000. 

The Evangelical English Lutheran 
Congregation of St. John has purchased 
a site at University Ave. and Lake St. 
for the proposed new $50,000 adefice, 
work upon which will be commenced in 
the spring. 

+Milweukee, Wis.—The Special Com- 
mittee of the Milwaukee County Board 
of Supervisors awarded the general 
contract for the erection of unit 6 of 
the Milwaukee County Agricuitural 
and Domestic Science School, Wauwa- 
tosa, to RIESEN & RIESEN, University 
Bldg., Milwaukee, at $17,973. Contracts 
for the structural work on the other 
five units were awarded to the same 
company. Total, $188,000. A, A. John- 
son is Supt. 

Plans are being prepared for an 8- 
story Chinese joss house and manufac- 
turing, store and office buildin for 
Charles Toy, West Water St., Milwau- 
kee, to be erected on Second St., near 
Grand Ave., in the spring of 1912. 


Racine, Wis.—-Rapp & Rapp, Archs., 
69 Wisconsin St., Chicago, IIL, have 
been commissioned to prepare plans for 
a $70,000 banking house for the David 
G. Janes Co., Ribonson Bldg., Racine, 
Wis. It will be six stories High, of 
pressed brick and stone construction. 
Bids will be received after Jan. 1. 


Northwood, lowa.—Bids will be re- 
ceived by Kirby T. Snyder, Arch., 92 
South Seventh St., until Jan. 1, for a 
church for the Trinity Norwegian 
Lutheran Congregation. 


+Medford, Minn.—The contract for 

the general construction of the 2-story 
yressed brick and cut stone school 
Cutiding to be built here has _ been 
awarded to KINGSLEY & PAYANT, 
Faribault, Minn. Albon & MHausler, 
Chamber of Commerce Bldg., St. Paul, 
Minn., are the Archs. Cost, $20,000. 


St, Paul, Minn,—Bids are bein taken 
by Mark Fitzpatrick, Arch., 1 West 
Ninth St., for the construction of a 
»yressed brick and cut stone theater to 
. built by the Starland Amusement 
Co., Winnipeg, Man., at Wabasha and 
Eighth Sts. It will have steel columns 
and beams, marble and tile work, as- 
bestos fireproof curtain, steam heating, 
electric wiring, etc. The cost will be 
about $40,000, 


Leavenworth, Kan.—Bids will be _re- 
ceived until Dec. 21 by A. Hall, 
County Clk., for constructing and re- 
modeling an addition to the court 
house. Plans by William P._ Feth, 
Arch., 405 Delaware St. 


Sioux Falls, 8. Dak.—The Noble Or- 
der of Mystic Shriners will erect a tem- 
ple at the foot of Ninth St. The cost 
will be about $60,000. 


Helena, Mont.—The Great Northern 
Ry. Co, will construct a pressed brick 
and cut stone, fireproof passenger sta- 
tion here. L, W. Hill, St. Paul, Minn., 
is Pres.. S. L. Bartlett, St. Paul, is 
Arch. Estimated cost, about $100,000. 


Forsythe, Mont.—Bids will be re- 
ceived until Jan. 16 by the County 
Commissioners for the construction of 
a court house. Plans have been pre- 
pared by Link & Haine, Billings. The 
cost will be about $90,000. 


Paragould, Ark.—Bids were received 
as follows Dec. 19, = James Knox 
Taylor, Superv. Arch., reasury Dept., 
Washington, D. C., for the construc- 
tion of a U. 8S. post office building at 
Paragould: (a) limestone, (b) sand- 
stone:- George W. Stiles Construc- 
tion Co., Chicago, (a) $49,874; Algernon 
Blair, Montgomery, Ala., (a) 49,700, 
(b) $52,000; M. Yeager & Sons, Dan- 
ville, Ill, (a) $45,918 (b) $47,225; B. S. 
Klodt, San Antonio, Tex., (a) $35,000, 
(b) $36,500; King Lumber Co. Char- 
lottesville, Va., (a) $48,000, (b) $50,000; 
Hiram Lioyd Building & Construction 
Co., St. Louis, Mo., (a) $46,717. 


#San Antonie, Tex.—The state of 
Texas has let the contraet for the erec- 
tion of a new hospital building at the 
Southwestern Insane Asylum here to 
the STANDARD CONSTRUCTION CO., 
of Houston. It will cost $45,000. 


+Phoenix, Ariz.—The contract has 
been awarded to G. H. GALLAGHER 
for rebuilding the insane asylum build- 
ing, recently destroyed by fire. Plans 
by J. M. Creighton, Arch., Phoenix. The 
cost will be about $60,000. 


Pasco, Wash.—Bids will be received 
by E. F. Sheffield, County Audr., until 
Jan. 4, for constructing the county 
court house. Plans by C. Lewis Wil- 
son & Co., Empire Bldg., Seattle. 


San Francisco, Cal.—C. M. & A. F. 
Rousseau, Monadnock Bldg., are pre- 
paring plans for the construction of a 
5-story reinforced-concrete apartment 
house to be erected on O'Farrell St. 
The estimated cost is $175,000. 

Cc. W. Dickey, Arch., Balboa Bldg., is 
preparing plans for a Class “A” build- 
ing to be erected at Oakland by Kahn 
Bros,, a dry goods company. The struc- 
ture will be twelve stories in height 
and will be erected on Telegraph and 
San Pablo Aves. Estimated cost, $500,- 
000. 


ENGINEERING NEWS. 


a 


Van Nuys, Cal.—The taxpayers have 
voted to expend $50,000 to erect a high 
school, and the trustees will have plans 


Berkeley, Cal.—A new addition for 
the Blind and Dumb Institute at Ber- 
keley to cost about $50,000 is to be 
erected, It will be heated by steam. 
Bids will be advertised for through 
the State Engineering Department. 


Fullerton, Cal.—The Board of Trus- 
tees of the Fullerton Union High School 
District will receive bids until 3 p. m., 
Dee. 22 for the erection of a group of 
brick school buildings. 


+Los Angeles, Cal.—E. J. Borgmeyer, 
Arch., 317 Stimson Bldg., have award- 
ed a contract to the AGAN CON- 
STRUCTION CO., M. A. Rowland, Mgr., 
1261 East Factory Pl. for the erection 
of a store and hotel building at Bast 
Fifth St., between Towne and Crocker 
Sts., for B. Rosin and L. Guggenheim. 


Los Angeles, Cal.—Morgan, Walls & 
Morgan, Archs., Story Bldg., are pre- 
paring plans for a large brick ware- 
ouse to be erected on First St., east of 
ne St., for the Los Angeles Soap 
0. 


+Los Angeles, Cal.—-Norman F. Marsh, 
Arch., Broadway Central Bldg. has 
awarded a contract to the A. McCNALLY 
CO., Bradbury Bldg., for the erection of 
a 3-story brick store and apartment 
building at Windward Ave. and Trol- 
leyway Venice, for the Venice Building 
Association. 


Los Angeles, Cal.—Norman F. Marsh, 
Broadway Central Bldg., is completing 
plans for a 2-story and basement addi- 
tion to the house and fine art building 
ps the Hollywood Polytechnic High 

chool. 


Los Angeles, Cal.—A. Burnside Stur- 
ges, Arch., 615 Story Bldg., has been 
commissioned by the Board of School 
Trustees of Santa Paula to prepare 
plans and specifications for the new 
polytechnic high school building to be 
erected in that on The building is 
estimated to cost $75,000. 


Los Angeles, Cal.—The Atchison, To- 
pecs & Santa Fe Ry. Co., Kervkhoff 
3ldg., is completing plans and will 
award the contract at once for the 
erection of a reinforced-concrete round 
house at Barstow. It will contain 25 
engine stalls. The construction will be 
entirely of reinforced concrete, compo- 
sition rooffing, concrete floors and work 
pits. Plans are being prepared by H. 
C. Phillips, Ch. Engr., Los Angeles. 

Edelman & Barnett, Archs., Blanch- 
ard Bldg., are preparing plans for a 
loft building to be erected on Broad- 
way for Isaacs Bros. The plans pro- 
vide for a 4-story structure, 61 x 150 
ft. The construction will be of rein- 
forced concrete with glazed brick fac- 
ing and terra cotta trim. The “Kahn” 
oe of floor construction will be 
used, 

*#Krempel & Erkes, Henne Bldg, 
have awarded the contract to the RAY- 
MOND STONE CO., 781 Lyon St., Los 
Angeles, for constructing the granite 
work in the 4-story building being 
erected at First and Broadway for the 
Times Mirror Co. 


Modesto, Cal.—Tentative plans will be 


submitted shortly for the new high 
school to be erected at Twelfth and M 
Sts. 


Riverside, Cal.—The First Congrega- 
tional Church of Riverside will erect a 
new church to cost $75,000. Myron 
Hunt, 1017 Union Trust Bldg., Los An- 
geles, is the Arch. 


San Francisco, Cal.—C. M. and A. F. 
Rousseau, Monadnock Bld., are prepar- 
ing plans for the erection of an apart- 
ment house to be erected on Washing- 
ton St. The estimated cost is $40,000. 


Sacramento, Cal.—The Pacific Gas & 
Electric Co. contemplate building a 
we structure at Eleventh and K 
ts. 


+#Santa Monica, Cal. — The contract 
for the erection of the polytechnic high 
school buildings was awarded to J. A. 
HARMON & CO., 84 Kendall Pl, Pasa- 
dena, at $147,200. Plans were me Al- 
lison & Allison, 1206 Union Trust Bldg., 
Los Angeles. Other bids were as fol- 
lows: J. E. Atkinson, $152,987; Alta 
Planing Mill Co., $167,897; Martin Mad- 
den, $210,000. 


Prince Rupert, B. C. — The Grand 
Trunk Pacific Ry. Co. will soon com- 
mence the erection of a $75,000 hotel 


. at Prince Rupert. 


Vancouver, B. C.—A large theatre 
will probably be constructed here by 
A. Hampton. The cost will be about 
$400,000. 


WATER SUPPLY—IRRIGATION. 


(#Denotes a contract awarded.) 


*Erie, Pa.—Bids will be received by 
the Commissioners of Water-Works un- 
til noon, Jan. 12, for the design, con- 
struction and erection of a standpipe, 
foundation and pipe connections. Ches- 
ter & Fleming, Union Bank Bldg. Pitts- 
burgh, Pa., are Consult. Engrs. For 
details see advertisement in this issue. 


+*Erie, Pa.—The Commissioners of 
Water-Works, Dec. 15. awarded the con- 
tract to the BETHLEHEM STEEL CoO., 
South Bethlehem, Pa., for a 20,000,000- 
gal. vertical triple-expansion pumping 
engine. Five bids were submitted c. 
6 as follows for the pump, which call- 
ed for two different steam pressures, 
one at 195 and the other at 145, super- 
heated to 100° at the throttle: Bethle- 
hem Steel Co., (1) $102,400, (2) $102,- 
000; Holly Mig. Co., Buffalo, N. ¥., 
$104,769 and $104,769; the Wm. Tod Co., 
Youngstown, Ohio, $114,600 and $114,- 


500; Hooven, Owens, Rentschler Co., 
Hamilton, Ohio, $119,950 and $124,960: 
Camden Iron Work amden, N. J., 
$148,500, $157,000, $150,600 and $159,000. 

*Wilmington, Del.—Bids were _ re- 
ceived by the Water Department, Dec. 
18, as follows, for constructing and 
erecting on foundations byilt by the 
city, water turbines and_ vertical 
triplex, sem ar acting | wth — 
consisting of two uniis, discharging 4,- 
000,000 and 2,000,060 respectively, with 
water turbines discharging 80,600,000 
and 40,000,000 gals. under 19 ft. head at 
78 r.p.m. respectively: (a) turbines, (b) 
pumps, (c) additional for Boyd vaives: 
Camden Water Wheel Works Camden, 
N. Y., (a) $3,864 and $2,983; Risdon-Al- 
cott Turbine Co., Mount Holly, N. J., (a) 
$3,300 and $3,000; S. Morgan Smith’ Co. 
(a) $4,500 and $3,700. Birdsboro Steel 
Foundry & Machine Co. (Aldrich Pump 
Department), Allentown, Pa., (b) $11,- 
000 and $10,500; and $6,500 and $6,250; 
(c) $720 and $360. 


+*Cumberland, Md.—The contract has 
been awarded by the Evitts Creek Wa- 
ter Co. and the Mayor and City Council 
to the MERRILL-RUCKGABER CoO., 50 
Church St., New York, for the construc- 
tion of the new water system for the 
city, at $465,268. Bids were opened 
Dec. 1. List of bidders noted Dec. 14. 
Noted Feb. 9. 


Elkton, Md.—The Maryland Water 
Co., it is reported, will construct a fil- 
tration plant. 


Williamsport, Md.—Samuel N. Wil- 
liams, Consult. Engr., Baltimore, Md., 
has estimated the cost of installing a 
water-works system here at $25,000. 


Barton Heights (Richmond post of- 
fice), Va.—The citizens voted Nov. 28 
to issue $20,000 of bonds for improve- 
ments, including water-works, sewers 
and streets. 


Columbia, 8. C.—The City Council 
has awarded the contract to the CO- 
LUMBIA CONCRETE CoO. for the con- 
struction of twelve blocks of water 
and sewer mains at $5,300. 


+Fort Dade (Egmont post-office), 
Fla.—The contract for installing the 
pumps for the water system at the 
government reservation here has been 
awarded to the A. M. LOCKETT CO., 
New Orleans, La., at $9,200. 


Montgomery, Ala.—We are officially 
advised that bids will be asked in 
about 60 days by the Shades Cliff Land 
Co., 2014 First Ave., Birmingham, for 
the installation of a water-works sys- 
tem at Shades Mountain. R. L. Totten, 
Birmingham, is Engr. Noted Dec. 7. 


+Piedmont, Ala.—We are officially 
advised that the City Council has 
awarded the contract to the J. B. Mc- 
CRARY CO., Empire Blidg., Atlanta, 
Ga., for extensions to the water-works 
system and electric-light plant at $21,- 
= os were opened Dec. 9. Noted 

ov. 


+Louisville, Ky.—The Board of Pub- 
lic Works hes awarded contracts for 
fire hydrants in various parts of the 
city, as follows: To G. . GOSNELL, 
Louisville, for 18 at $119 each; ten at 
$120 each; eight at $124 each, and three 
at $125 each; to EDWIN 8S. LARSON, 
Louisville, six at $119 each; three at 
$120 and one at $122. 


Akron, Ohio.—The city voted bonds 
for $815,000 Dec. 5, to purchase the 
plant of the Akron Water-Works Co. 
Improvements to the old supply, a new 
reservoir, a pumpes station, and puri- 
fication plant will be constructed. The 
City Council voted $350,000 bonds Dec. 
8 to start construction as soon as the 
franchise of the water company ex- 
pires next April. Plans following the 
recommendations of Bradbury & Bar- 
bour, Consult. Engrs., are to be follow- 
ed. John W. Gauthier is Dir. Pub. Ser. 


Toledo, Ohio.—The city is considering 
the installation of a _ high-pressure 
pumping station, with equipment for 
generat ng electric energy. Estimated 
cost, $214,50 
W.-Wks. 

Cleveland, Ohio.—The Board of Con- 
trol has rejected all bids opened Dec. 
6 for the est Side water-works tun- 
nel and the high pressure fire station 
equipment. New bids will be asked. 
A. B. Lea is Dir. Pub. Wks. Noted Dec. 


Farmington, Mich.—The citizens 
have voted $15,000 of bonds for the in- 
stallation of a water-works system. 


Benton Harbor, Mich. The City 
Council has authorized the construc- 
tion of a new pumping station. 


*#Chicago, lll.—L. E. McGann, Comr. 
Pub. Wks., has awarded the contract 
for furnishing and erecting complete 
three pumping engines of 25,000,000 

als. capacity daily for Lake View 

aarieg Station to the NORDBERG 
MFG. ., Milwaukee, Wis., at $274,200. 
Bids were opened Dec. 2. List of bid- 
ders noted Dec. 14. 


Evanston, Ill.—The city has decided 
to install hypochlorite treatment at the 
water plant and will require special de- 
vices for applying bleach in proportion 
to pump performance. J. H. Moore is 
Comr. Pub. Wks. 


+#De Kalb, I11.—We are officially ad- 
vised that the_ contract be 
awarded to the J. P. MILLER 

SIAN WELL CoO. by the city for fur- 
nishing the material and drilling a 
deep wae at $4,629. Bids were opened 
Dec. 2. 


Montgomery, Ill.—The Village Trus- 
tees are planning the installation of a 
water-works plant. It is planned to 
build the —— station near the site 
of the new city hall, Wells will also 
be sunk and a water tower erected 


0. D. H. Goodwille is Supt.. 
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near by. The mains wi!) 
through all of the stree: 
Burlington sheep yards a; 
of the Lyon etallic Cc, 
cost, $15,000. 


Appleton, Wis.—The ci: 
chased the water plant of 
Water-Works Co. for $25: 


Fox Lake, Wis.—Pro,, 
asked from engineers for 
tion of plans for the pr: 
works system. William F 
Village Clk. Noted Dec. 


Centerville, lowa.—Pre}| 
have been prepared for a ; 
ing reservoir and other 
a" supply of the Cent: 

o. 


+Mason City, lowa.— ww. 
advised that the contra. 
awarded by the city to 
CHALMERS CO., Milwau! 
a 3,000,000-gal. pump, i: 
densers, at $11,140. Five } 
mitted. 


Thompso Iowa.—The | 
sue $5,000 of bonds for ‘the 
the water-works system. 
is Town Clk. 


Glenwooé, Minn.—The | 
voted in favor of issuin 
bonds for increasing the 
and extending the mains. 


Minneapolis, Minn.— id; 
ceived until Dec. 29 by 
3,500 tons of from 6 to 43-j; 
pipe, 200 tons of special 
water pipe. and 233 6 to 4s 
Andrew Rinker is City En: 

+Blue Earth, Minn.— Bid: 
ed Nov. 21 by the City Cou: 
structing a 100,000-gal. sti. 
tower at least 100 ft. high to the pai. 
cony, together with the foundatioy 
The contract has been awarded to the 
MINNEAPOLIS STEEL & MACHINER' 
CO., Minneapolis, Minn., at $5,789 

Hastings, Minn.—Bids will be ro. 
ceived until Dec. 26 by J. H. Twicheij 
City Clk., for water and sewer improve. 
ments in Fifth St. 

Wichita, Kan.—The citizens 
Dec. 12 in favor of constructing 
water-works plant to cost 


~l. Water 
Uings for 


Valves 


ere open- 
il for eon. 


tank apr j 


voted 
a new 
not more 


than $1,000,000. Fred Aley is Supt. w- 
Wks. 


Valley Falls, Kan.—The city has 
awarded the contract to the FISHER 
MACHINE WORKS, Leavenworth, 
Kan., for improvements to the water 
works system. Noted Oct. 1% 


Ainsworth, Neb.— Bruce & Standeyin 
Consult. Engrs., Bee Bldg., Omaha, Neb 
have been retained to prepare plans 
for extensions to the water-works sys- 
tem here. 


Chamberlain, 8. Dak.—The citizens 
have voted to issue bonds for $20.0) 
for the installation of a pumping sta- 
tion on the banks of the Missouri River 

Aberdeen, S. Dak.— W. G. Potter, Engr, 
Citizens Bank Bld., Aberdeen, has pre- 
pared plans for the construction of a 
reinforced concrete reservoir and a 
sewage purification plant for the city 
The contract for furnishing material 
will be let in February. Noted Novy. 2 


Hankinson, N. Dak.—The city is con- 
sidering increasing the water supply 

MeClusky, N. Dak. We are officially 
advised that the cost of constructing 
the water-works system here has beer 
estimated at $10,000. A standpipe type 
of system will be installed. No engi- 
neer has as yet been engaged. Noted 
Nov. 23. 

*Cowley, Wyo.—Bids on $25,000 wa- 
ter-works bonds will be_ received by 
the Town Clerk, until Jan. 1. The 
Schenk-Nowell Engineering Co. is 
Engr., Basin, Wyo. 

Newcastle, Wyo.—The city will con- 
struct a reservoir and a gravity pipe 
line system. Preliminary surveys ar 
being made. 

Mountain Grove, Mo.—The city has 
voted in favor of issuing $25,000 0 
bonds for the installation of a water- 
works system. Noted Nov. 23. 

Corpus Christi, Tex.—J. ©. Franklin 
Missouri Trust Bldg., St. Louis, Mo., and 
associates are ore as to reclaim 
about 10,000 acres of land in the Nueces 
River Valley near here by constructing 
levees and a system of irrigation. 

Midland, Tex.—Henry M. Halff will 
drill a number of wells and in- 
stall pumping plants upon 4 tract 0! 
about 7,500 acres near here for the 
purpose of irrigating the lands 

Seadrift, Tex.—The City Council 's 
considering the installation of a water 
works plant and distributing system. 

Dallas, Tex.—Bids will be asked 
soon by the city for the construction 0 
a dam on Elm Fork of th« remy 
River, about one mile north of ( arroll- 
ton. The specifications will provide for 

ravel to be furnished by the city or te 

e supplied by the contractor, ‘T is 
dam will hold 600,000,000 gals. °t water 
J. M. Bassett is Ch. Engr. Water Dept 
Noted Nov. 16. 

Fort Stockton, Tex.—F. A. | rnbeck 
it is reported, is at the head 0! 4 syn - 
cate that will construct a lars syste™ 
of irrigation in this section. A rele 
forced-concrete dam _ will («© tore 
across the mouth of the cano! to 00 
a storage reservoir to irrigaie <4" 
acres of land. 


Timpso Téa.—We are offic «lly, ad- 
vised that bonds for water-wo' <s — 
been voted by the citizens. - ©. 
gard is City Secy. 

pmnantawen, Okla.—The time for re 
eeivi bids for 1,800 tons i) 
c.-i. pipe, 50 tons of specials, an¢ ‘ 
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oe ee 

in. ei. pipe has been extend- 
Dec. 29. Bids were to have been 
ed t »-- 20. Intending bidders are 


ned D # 

( » write for specifications. 
requests: Potter, 114 Liberty St., New 
sexany consult. Engr. E. H. Flem- 
torts Cor’. Water, Sewers and Lights. 
u 

. wis, Okla.—The contract for 
mt 2 "water-works here has 
constttva. Jed by the city to the OKLA- 
WMA CONSTRUCTION CO., Anarda- 





: ,er, Okla.—We are officially 
Kinghe! a bids for material for the 


advised | vater-works and electric- 
per ext rsions here will be received 
ligh tJ 15. The Benham Engineer- 
sours -lahoma City, Okla., is pre- 
ing ng ’ plans and specifications. 
Koted Ni 2 


or ¢ reals, Okla.—We are officially 
advised that the date for receiving bids 
a 


for wat hydrants, valves pumps, 
poilers, wer pipe, ete, has been 
sstpon' Bonds were to have 
poen opened about Dec. 20. The Ben- 
a Eng neering Co., Oklahoma City, 
ot is iingr. 4 oted Nov. 30. 


Wagoner, Okla.—We are officially ad- 
jsed that plans and specifications are 
being prepared by the Benham ne 
: Oklahoma City, Okla., for 


neeer-workS and electric light exten- 
rons here. The city will receive bids 
for material and work will be installed 
py the engineers. 


*Montrose, Colo.—Bids will be re- 
ceived until 4 p. m., Jan. 10, by the U. 
< Reclamation Service, Montrose, for 
the construction of tweive miles of the 
West Canal, Uncompahgie Valley Pro- 


ect, Colo., in the vicinity of Montrose. 
a T. Pease, Montrose, is Project Engr. 


Carlsbad, N. Mex.—We are officially 
advised that all bids have been reject- 
ed by the Public Utilities Co. for the 
construction of a concrete dam across 
the Pecos River, near here. J. W. Lewis 
ig Engr. Noted Sept. 7. 

Nogales, Ariz.—The sale of the wa- 
ter-eworks plant and distributing sys- 
tem of the Nogales Water Co. to 
the city will soon be made. Extensions 
and improvements will follow. 


vue, Utah.—The Utah Dixie 
ols Water Co. is considering the 
construction of a dam _ to impound 
about 15,000 acre ft. of water at a point 
on Ash Creek, about four miles above 
here. This water will be released from 
the reservoir and allowed to flow down 
the channel to a point about two miles 
below Bellevue where it will be di- 
verted and conveyed by means of a 
canal 18 miles long to and upon 10,000 
acres of lands. This canal will termi- 
nate at a point about three miles east 
of St. George. Estimated cost, $300,000. 
J. M. Lauritzen, St. George, Utah, is 
interested. 


Salt Lake City, Utah.—The contract 
an been awarded to the WESTERN 
CONSTRUCTION CO., Richfield, Utah, 
by the State Land Board Reservoir & 
Irrigation Project, Salt Lake City, for 
the construction of a portion of the 
Piute Canal from its present terminus 
west of Redmond, Sevier County, 
northward for a distance of about 
eight miles. The work involves about 
120,000 cu. yds. of excavation. Bids 
were opened Nov. 9. 


Granger, Wash.—The citizens Nov. 5 
voted in favor of issuing $15,000 for 
the construction of a water-works sys- 
tem. W. L. Barker is Mayor. Noted 
Noy. 30. 


Deer Park, Wash.—The town will is- 
sue $10,000 of bonds for the construc- 
tion of water works. 


+Elma, Wash.—We are officially ad- 
vised that bids were received by the 
city Dee. 5, as follows for construct- 
ing a pumping plant and water-works 
improvements: (a) pipe line; (b) pump 
and engine: WELTON, KIBBE & 
COCHRAN, Portland, Ore., (a) $12,907; 
(b) $1,898 (awarded contract). Tiguan- 
itte & Paine, Tacoma, Wash., (a) $13,- 
020; (b) $1,400. Frank McHugh, Ta- 
coma, (a) $13,123; (b) $1,653. McKim, 
Nevins & Co., Puyallup, Wash., (a) $13,- 
892; (b) $1,600. W. H. Mitchell, Seattle, 
Wash., (a) $14,135; (b) $1,750. Galluci 
& DeRose, Tacoma, (a) $14,337; (b) 
$1,600. International Contract Co., Se- 
attle, (a) $14,463; (b) $1,540. J. M. 
Clapp, Seattle, (a) $14,444; (b) $1,575. 
Washington Enginering Co., (a) $14,- 
307; (b) $1,900. Williams & Beggs Co., 
Portland, (a) $14,437; (b) $1,898. Grays 
arbor Construction Co., Hoquiam, 
Wash., (a) $14,088; (b) $3,250. L. L. 
Lent, Bremerton, Wash., (a) $14,900; 
(b) $1,775. Anderson Construction Co., 
Seattle, (a) $15,205; (b) $1,625. J. F. 
Wineland Bldg. & Eng. Co., Portland, 
(a) $17,071. Graff Construction Co., Se- 
attle, (a) $15,771; (b) $1,571. _Gordon 
& Ambrose, Portland, (a) $15,520; (b) 
$1,898. C. F. Peterson, Elma, (a) $15,- 
521; (b) $2,170. Columbia Electric Co., 
Seattle, (a) $16,086; (b) $1,650. Fair- 
banks, Morse Co., Portland, (b) $1,620 & 
$1,825. United Iron Works, Seattle, (b) 
$1,950. Reierson Machinery Co., Port- 
land, (b) $2,287. W. F. Wilkinson & 
Co., Portland, (b) $2,677. The itemized 
bid of Welton, Kibbe & Cochran for 
pipe line, ete., is as follows: Excavat- 
ing and backfilling, 49. cts.; furnishing 
and laying ¢,-i. pipe, 4-in., 54 cts., 10-in. 
$1.29; furnishing and laying wire- 
wound wooden stave pipe, 8-in, 300-ft. 
head, 41 cts.; 10-in., 200-ft. head, 43 
cts.; 10-in., 250-ft. head, 47 cts.; 10-in., 
300-ft. head, 51 cts.; special eastings, 
ber lb, 4 cts.; hydrants, each, 34.90: 
Valves, each, 4-in., $10.45; 8-in., $23.85; 
l0-in., $34.85; valve boxes, each, $4.50: 
air valves, each, $29.45; pump house, 
$300; sump, $500; 12-in. Vitrified sewer 
pipe, per lin. ft., 45 cts.; 12-in. perfor- 
ated sewer pipe, per lin, ft., 80 cts; 
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manholes, $75; 12-in. sluice gate, $30. 
Louis C. Kelsey is Consult. Engr., Sell- 
ing Bldg., Portland, Ore. 


South Bend, Wash.—The cities of 
South Bend and Raymond are consid- 
ering the construction of a joint water- 
works system. 


Stanwood, Wash.—The Stanwood 
Water Co. has filed articles of incorpor- 
ation. The purpose of the company is 
to pipe water from the hills. The cap- 
ital stock is $15,000. W. H. Conners, 
Stanwood, is interested. 

Newberg, Ore.—Bids will be received 
until Jan. 15 by the city for a distil- 
late engine or motor, turbine pump and 
a 10-in. supply main. Louis C. Kelsey, 
Selling Bldg., Portland, Ore., is Engr. 

Vale, Ore.—The Eastern Oregon Land 
Co. is planning the irrigation of about 
3,000 acres of land in the vicinity of 
the Shoestring Ditch located on the 
eastern boundary line of the county. 
Thomas W. Claggett, Vale, is inter- 
ested. 

Woodburn, Ore.—The city will im- 
prove the water-works system to be 
taken over from the private concern 
a operating it. Estimated cost, $15,- 
000. 


+Fresno, Cal.—Contracts have been 
awarded to the SAMSON IRON 
WORKS, Stockton, Cal., for the instal- 
lation of 30 pumping plants to put 
water on two sections of land near 
Rasin, at $19,000. The proposition is 
being handled by the San Joaquin Val- 
ley Farms Co. 

+Gonzales, Cal.—Cascioni Bros. have 
awarded a contract to the A. WIDE- 
MANN CO. for the installation of a 
Peon plant on their ranch, at about 
6, a 








+Los Angeles, Cal.—The contract has 
been awarded to MLAGENOVICH & 
GILESPIBE, 332 Leroy St., Los Angeles, 
for constructing a distributing system 
for irrigation purposes for the Home- 
land Development Co., Lissner Bldg., 
Los Angeles. The system will be con- 
structed in Kings and Tulare Counties. 
The pipe lines will consist of two miles 
of 13-in, vitrified pipe. 

San Mateo, Cal—The San Mateo Wa- 
ter Co. has offered to sell its plant 
and water rights to the city for $340,- 
000. The City Engineer has estimated 
that the city could install its own dis- 
tributing plant for $227,000. 


Montreal, Que.—The following bids 
have been received by the Board of 
City Commissioners, for furnishing a 
pump for the Low Level Pumping Sta- 
tion: John McDougall & Co., 512 Will- 
iam St., Montreal, $29,300 and $30,400; 
Inglis & Co., Ltd., 114 Strathan Ave., 
Toronto, Ont., $25,300; Canada General 
Electric Co., $25,300: Chapman & Wal- 
ker, $23,100, and $24,500; Laval Steam 
Turbine Co., $37,000. 

Toronto, Ont.—The Board of Expert 
Engineers, retained by the city to study 
the water problem, submitted its re- 
port to the Board of Control Nov. 30. 
The report recommends an expenditure 
of $1,130,000. C. H. Rust is City Engr. 


+Prince Rupert, B. C.—The contract 
has been awarded to the BALFOUR- 
GUTHRIE Co., Central Bldg., Seattle, 
Wash., for furnishing materials for the 
Woodworth water project, at $63,111. 


Mexico City, Mex.—The Department 
of Public Works of the Federal Gov- 
ernment has adopted plans for extend- 
ing the municipal water-works and 
sewer systems and for laying additional 
blocks of asphalt pavement. 


SEWERAGE. 


(*Denotes that this work is advertised in 
Engineering News.) 


*New Bedford, Mass.—The Board of 
Aldermen has recommended that con- 
tracts be awarded as follows for con- 
structing that part of the intercepting 
sewer system along the shore: To 
Frank A. Gamino, Providence, R. I. 
at $104,243; for building the sewer in 








West French Ave.; to the J. W. 
Bishop Co., New Bedford, at $87,511. 
Bids for these contracts were received 
Dee. 12. Noted Nov. 16 


+Hartferd, Conn.—The contract for 
constructing 2,700 ft. of sewer in Al- 
bany Ave. and 2,200 ft. in Scarborough 
St. has been awarded by the Board of 
Contract and Supply to the HART- 
FORD PAVING & CONSTRUCTION 
co. at $17,849. The other bids were: 
Antonio Conti & Co., $19,405; O'Neil 
Bros. & Nero, $19,714; Bernardino Sil- 
vestri, $20,178; L. Petrossi & Co., $20,- 
532; A. Byrne & Co., $21,270; C. H. Slo- 
comb & Co., $21,398; John Manacchio, 
$22,181; Pierson Engineering & Con- 
struction Co., Bristol, C6nn., $23,404. 
Bids were opened Dec. 11. R. N. Clark 
is City Engr. 

West Hertford, Conn.—Ford, Buck 
& Sheldon, Inc., 60 Prospect st, Hart- 
ford, Consult. ngrs., and A. B. Al- 
derson, West Hartford, Res. Engr., are 
making arrangements for the con- 
struction of a central sewer system at 
West Hartford. The work will require 
from ten to twelve miles of pipe, rang- 
ing from 10 to 24 ins. in diameter. 


Buffalo, N. ¥.—Bids will be received 
until Dec. 21 by the City Council for 
paenmenhy tas, | a 45 and 42-in. brick 
sewer in age St, a 12 and 15-in. 
sewer in Oak Grove and Gillette St, 
a 12-in. tile sewer in Argus St., and a 
10, 12 and 15-in. tile sewer in Olym- 
pic Ave. . 

Gloversville, N. Y.—Bids for con- 
structing a $0-in. trunk sewer with 
laterals, along Cayadutta Creek, for a 
distance of 2,904 ft., were received by 
the Common Council Dec. 11, as fol- 


lows: Flood & Van Wirt Co., Hud- 
son Falls, $22,159; Union Paving Co., 
Schenectady, $39,085; Sherill Contract- 
ing & Engineering Co., Hudson Falis, 


$238,662; Chas. J. cAleer, Schenectady, 
$30,392; Albert M,. Banker, Johnstown, 
$29,806. 


Middieport, N. Y¥.—Plans have been 
prepared for a sewer system estimated 
to cost $55,000. 

New York, N. Y¥.—-Bids will be re- 
ceived until 2 p. m., Dec. 26, by George 
McAneny, Pres. Boro. Manhattan, for 
reconstructing a double-barrel sewer 
and appurtenances under pier at foot 
of West 129th St., North River. 

#Rochester, N. Y.—-Press reports 
state that bids have been received by 
the Board of Contract and Supply for 
Contract No. 3, Division 6, of the in- 
tercepting sewer as follows: Schroeder- 
Hicks Contracting Co., (informal bid); 
WHITMORE, RAUBER .& VICINUS, 
$261,845 (awarded contract); Brayer & 


Albaugh, $281,143; Jacob Allmeroth, 
$278,635; F. A. Brotsch, Jr., $340,270; 
Ripton & Murphy, $321,116; Thomas 


Holahan, $321,055. 

Searsdale, N. Y¥.—The town is con- 
sidering the installation of a new 
sewer system to cost $125,000 

Troy, N. Y.—The lowest bid re- 
ceived for constructing an intercept- 
ing sewer in the Albia District, to 
connect with the sewer in the Sixth 
Ward was submitted by Eveline Bros., 
at $29,400. Bids were opened Dec. 12 

Norfolk, Va.—We are officially ad- 
vised that the lowest bid received Dec 
12 for constructing the first section 
of the Lochhaven sewer system was 
submitted by F. C. McGuire, at $25,- 
000. Bids for the other sections will 
be asked in the spring. The entire 
system will cover about 4% miles. Ar- 


thur C. Freeman is Design Engr. 
Noted Dee. 14. 
Columbia, 8S. C.—See item under 





Water Supply—lIrrigation. 

Atlanta, Ga.—The Sewer Committee 
is considering the extension of the 
eight trunk sewers to the city limits. 
The cost is estimated at from $400,000 


to $500,000. R. M. Clayton is City 
Engr. Noted Dec. 7. 

Savannah, Ga.—Press reports state 
that bonds for $600,000 have been 


voted for improving and extending the 
Sanitary and storm water sewer sys- 
tems. J. W. Howard is City Engr., 
and H. Willink is Supt. Sewerage. 

Cincinnati, Ohio.—Resolutions have 
been passed for constructing sewers in 
various streets. Estimated cost, $95,- 
000. J. J. Wenner is Clik. Dept. Pub. 
Ser. 

East Liverpool, Ohio.— Bids will be 
received until noon, Dec. 28, by C. V. 
Beatty, Dir. Pub. Ser., for construct- 
ing sanitary sewers in the Fourth 
Ward, according to plans and specifi- 
cations on file at the office of the En- 
gineer, Dept. Pub. Ser. 


New Philadelphia, Ohio.—Bids_ will 
be received until Jan. 15 for construct- 
ing 11.8 miles of sanitary and 3 miles 
of storm water sewers. Estimated 
cost, $140,000. F. Glauser is Pres. of 
Council. 

Laporte, Ind.—E. C. Shoecraft, City 
Engr., has completed plans for a con- 
crete pipe sewer, from 10 to 42-in. in 
diameter, which is to be constructed in 
the spring. Estimated cost, $50,000. 


*#Glenellyn, Il1.—The contract for 
constructing 21 miles of sewers with 
a septic tank and sewage filter plant 
has been awarded to the MARQUETTE 
CONSTRUCTION CO., 184 West Wash- 
ington St., Chicago, at $132,088. The 
other bids were as follows: E. R. 
Harding, Racine, Wis., $134,086; 
Schruth & Son, Fargo, N. Dak., $139,- 
000 (without purification plant); Nash- 
Dowale Co., Chicago, $149,518; Katz 
Construction Co. Omaha, Neb., $151,- 
679; H. J. MecNicholas, Chicago, $152,- 
667; McGuire & Stanton, Leavenworth, 
Kan., $159,647. Noted Nov. 23. 

St. Charles, U11.—The city has voted 


in favor of a system of sewers esti- 
mated to cost $91,000. 


Crawford, Neb.—We are officially ad- 
vised that the city is considering the 
construction of 12-in. vitrified pipe 
sewers, estimated to cost $12,000. P. T. 
Francis is City Engr. 

+#Supertor, Neb.—A contract has been 
awarded to DOBSON & BRECK, Lin- 
coln, Neb., at $9,000, for constructing 
sewers in Superior. Van Unworth & 
Cooke, Superior, are Engrs. 

Aberdeen, 8S, Dak.—See item 
Water Supply—Irrigation. 

+Kansas City, Mo.—Contracts for 
sewer construction have been awarded 
by the Board of Public Works as fol- 
lows: To T. M. TURSON, storm water 
sewer in District 221, at $5,377: to 
WILLIAM & SAMPLE CONSTRUC- 
TION CO., Essex Bldg., sanitary sewer 
in District 381, at $11,376, and a sani- 
tary sewer in District 385, at’ $5,324. 
All the sewers will be of vitrified clay 
Pipe. 

University, (St. Louis post-office), 
Mo.—We are officially advised that 
bids will be asked some time in Feb- 
ruary for a sewer system estimated 
to cost $35,000. B. H. Colby, Security 
Bldg., St. Louis, is Engr. 

Beaumont, Tex.—We are officially 
advised that the city is considering the 
construction of sewers to cost $86,000. 
Cc. C. Roberts is Chn. Bd. Pub. Wks., 
and C. L. Scherer is City Engr. 

Waco, Tex.—Bids will be received 
until 10 a. m., Jan. 2, by P. A. Gorman, 
Comr. of Streets, Sewers and Pub. 
Impvts., for constructing sanitary 




















under 


sewers as follows: 2,900 lin. ft. of 15- 
in., 12,000 lin. ft. of 12-in., 10,000 lin. 
ft. of 10-in., and 6,000 lin. ft. of 8-in. 
vitrified clay sanitary sewer pipe; 108 
lin. ft. of 15-in. and 96 lin. ft. of 12-in 
c.-i. sewer pipe. Noted Dec. 14 

Pryor Creek; Okla.—See item under 
Water Supply—tlrrigation. 

Oklahoma City, Okla.—-Contracts for 
the construction of an_ electrolithic 
sewer disposal plant in the Packing 
town District have been awarded as 
follows Machinery, to A J Mc- 
MAHAN at $28,873; construction, to 8S. 
P. BENNETT at $17,709 

#Denver, Cole.—A contract for con- 
structing sewers in Part A of Sub 
District No. 14 of the West and South 
Side Sanitary Sewer District, has been 
awarded to the DENVER & PUEBLO 
CONSTRUCTION CoO., Denver, at $50,- 
732 The work includes 58,449 lin. ft 
of 8-in., 11,125 lin. ft. of 10-in., 3,892 
lin. ft. of 12-in. and 364 ft. of 15-in 
vitrified sewer pipe, and 274 manholes 
Other bidders were Dillon Stone Co., 
$53,039; Westcott-Doan Investment Co., 


$53,143; Peter O'Brien Construction 
Co., $55.076; Commonwealth Construc- 
tion Co., $55,429; Gaffy & Keefe Con 
struction Co., $56,139; Dennis Gibbons, 
$60,559. 


Portland, Ore.—The Sewer Commit 


tee has authorized Thomas M. Hurl 
burt, City Engr., to prepare plans for 
extending the Canyon Road sewer to 
the city limits Estimated cost, $70, 
000. 

Mexico City, Mex.—See item under 
Water Supply Irrigation 

GARBAGE DISPOSAL. 
(#Denotes a contract awarded.) 
Boston, Mass.—The contract for the 


disposal of garbage for a period of ten 
years will probably be awarded to the 


Boston Disposal Co., Globe Bidg., Bos 
ton, at $1,443,738 Bids wer opened 
by Louis K. Rourke, Comr. Pub. Wks., 
Dec. 5. List of bidders noted Dee. 14 


*+Rochester, N. Y¥.—The Board of 
Contract and Supply awarded the con 
tract Dec. 6 to the GENESEE REDUC- 
TION CO., Rochester, for the collection 


and disposal of garbage and dead ani 
mals for five years beginning Jan. 1, 
1912, at $77,500 per year 


+Hoboken, N. J.—The Common Coun 
cil has awarded the contract to the 
CENTRAL CONTRACTING CO. for the 
removal of ashes and garbage. 

#Ocean City, N. J.—The City Com 
missioners awarded the contract Dee. 
14 to GEORGE W. ERNEST for the col 
lection of garbage for one year. 

+Philadelphia, Pa.—The city award- 
ed the contract, Dec. 14, to the PENN 
REDUCTION CoO., 14 South Broad St., 
Philadelphia, for garbage disposal in 
1912, at $278,588. 

#Contracts were awardedas follows 
Dec, 12, by M. L. Cooke, Dir. Pub. Wks.: 
For Schedule A, cleaning streets, al- 
leys, inlets, public market houses, and 
for the removal of ashes, household 
waste and rubbish during the year 
1912: First District, South Philadelphia, 
south of South St., between the Dela- 
ware and Schuylkill Rivers to EDWIN 
H. VARE, Betz Bldg., Philadelphia, at 
$179.99: Second District, between 
South and Poplar Sts. and the Dela- 
ware and Schuylkill Rivers to same 
contractor, $334,000; Third District, be- 
tween Poplar St. and Lehigh Ave. and 
Broad St. and Delaware River to 
JAMES D. DORNEY, 1227 East Berks 
St., Philadelphia, (including trolley ser- 
vice), $312,000; Fourth District, be- 
tween Lehigh Ave. and county line and 
Broad St. and Delaware River to 
JAMES CURRAN. Richmond and Elk- 
hart Sts., Philadelphia, $172,000; Rich- 
ard P. Bennis, $190,000; Fifth District, 
betweeh Poplar St. and Lehigh Ave 
and Broad St. and Schuylkill River, to 
l. A. McCLEMAN & BRO., Moyamen- 
sing and Juniper Sts. Philadelphia. 
$239,999; Sixth District, between Lehigh 
Ave. and county line and Broad St. to 
Schuylkill River to same, $139,900: Sev- 
enth District, between Market St. and 
north county line and Schuylkill River 
and west county line to MICHAEL Mc- 
NULTY, $149,000; Eighth District, be- 
tween Market St., and south county 
line and Schuylkill River and west 
county line to JAMES IRWIN (includ- 
ing central dump and trolley removal 
service), $119,000. Bids were opened 
Nov. 27. List of bidders noted Dec. 14. 

Washington, D. C. The District 
Commissioners are considering the in- 
Stallation of a garbage reduction 
plant. 


+#Mobile, Ala.—The city has awarded 
the contract to EDWARD ZELLER to 
construct and maintain a garbage ,e- 
duction plant. 

Hamilitoa, Ohie.—-The City Couneil 
has authorized the Board. of Public 
Service to ask for bids for the collec- 
tion and disposal of garbage for a pe- 
riod of ten years. 


+Indianapolis, Ind.-The Board of 
Public Works has awarded the contract 
to JESSE T. MOORMAN, Winchester, 
Ind., for the removal and disposal of 
garbage for a period of six years, at 
$48,000 per year. Bids were opened 
Dec. 6. List of bidders noted Dec. 14. 


Oklahoma City, Okla.—Bids were 
opened as follows: Dec. 4 by the City 
Commissioners for the construction of 
an incinerator plant: Lewis & Kitchen, 
901 Broadway, Kansas City, Mo., $19,- 
400; $20.200, including a brick smoke- 
stack 125 ft. high; capacity, 50 tons 
gersege every 24 hrs.; Ralph E. Nye, 
13,970, $11,970, $10,250 and $8,500, the 
differences being upon the 
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amount of garbage to be destroyed dai- 
Pe N. 8. Sherman Machine & Iron 

Jorks Co., Oklahoma City, Okla., $22,- 
600 for a 60-ton plant. 

Los Angeles, Cal.—The Board of Pub- 
lic Works has appropriated $6,500 for 
emergency expenses for garbage col- 
lection, Homer Hamlin is City Engr. 


STREETS AND ROADS. 


(*Denotes that this work ts advertised in 
Engineering News.) 


New York, N. Y.—Bids will be re- 
ceived until 3 p. m. Dec. 28, by the 
Department of Parks, Arsenal Blidg., 
56th Ave. and 64th St., Boro. of Man- 
hattan, for repairing asphalt pave- 
ments in the orough of Manhattan. 
Charles B. Stover is Pres. of the Park 
Bd. 

Baffalo, N. Y.—Bids will be received 
until 11 a. m, Dec, 27, at Room 56, Mu- 
nicipal Bidg., for paving various 
streets. Francis G. Ward is Comr. 

Buffalo, N. ¥.—-The City Council has 
passed a resolution for the repaving 
of Chandler St., which is 24 ft. wide; 
the paving of Beckwith St., 28 ft. wide, 
and Tousey St., 38 ft. wide, with as- 
phalt. 


Buffalo, N. ¥.—The Board of Trus- 
tees has approved the project of widen- 
ing Franklin St., near the City Hall, 
and plans are being prepared by the 
Bureau of Engineering. Z 

*Montclair, N. J.—Bids will be re- 
ceived until 8 p. m., Jan. 22, by Harry 
Trippett, Town Cik., for laying about 
8,000 ft. of oblong granite block pave- 
ment on Bloomfieid Ave., from the Bor- 
ough of Glen Ridge line to the Bor- 
ough of Verona line. Advertised Dec. 
14, 


Philadelphia, Pa.—Bids for paving 
Arch St. with wood blocks have been 
received by the Director of Public 
Works. The lowest bid was that of 
the McNichol Paving & Construction 
Co., at $2.87 per sq. yd. Total, $108,199. 

Wilkes Barre, Pa.—Bids will be re- 
ceived until 10 a. m., Jan. 4, for the 
improvement and construction of a 
country road in the Borough of Dur- 
yea. Walter M. McAvoy is County 
Comr. 

+Wilkes-Barre, Pa.—Contracts for 
constructing the new county road be- 
tween this city and Hazleton have been 
awarded by the County Commissioners, 
as follows: Section 1—To B. G. CUON, 
Dorrancetown, at $55,450; Section 2—To 
E. P. POST, Wilkes-Barre, at $60,417; 
Section 3—To HERRICK CONSTRUC- 
TION CO, at $40,695; Section 4—To 
FREELAND CONSTRUCTION co., 
Freeland, at $82,416. 


Reading, Pa—E. B. Ulrich, 
Engr., has been directed to repare 
specifications and to advertise for bids 
for paving, with vitrified block, the 
east side of Front St., between Wash- 
ington St. and Schuylkill Ave., and 
Greenwich St., between 13th and Lin- 
den Sts. 

Baltimore, Md.—The 
mission has ordered 
seven streets. R. 
Chn. of the Comn., 


Baitimore, Md.—This city will adver- 
tise for paving from five to eight miles 
of streets on or about the first of the 
year. Seventy-five per cent. of this 
will be asphalt resurfacing over cub- 
ble-stones, composed of 1%-in. binder 
and 1%-in. topping; fifteen per cent. 
wili be vitrified block paving on a 4-in. 
concrete base, and ten per cent. will 
be Belgian block paving on a _ 6-in. 
concrete base. It is pruposed to let 
these contracts on or about the third 
Wednesday in January. 

Lynchburg, Va.—Board of Aldermen 
adopted an ordinance providing for a 
$550,000 bond issue for street improve- 
ments and sewer construction. Harry 
L. Shaner is City Engr. 

Nortvik, Va.—The lowest bid for 
street improvement at Lochhaven, a 
residential suburb of Norfolk, was fur- 
nished by Lewis Lawson. The im- 
provement included Tarvia roadbed, 
granolithic curb and sidewalk. A. C. 
Freeman is the Consult. Engr. 


#Norfolk, Va.—The city has awarded 
a contract to PERRY W. RUTH CoO., of 
Norfolk, to pave Church St. from 
Queen to Goff St. with Belgian block 
and oak wood keys. W. T. Brooks is 
Ener. 

Richmond, Va.—The city is contem- 
plating the construction of a_ boule- 
vard from Gamble’s Hill to Riverside 
Park. The estimated cost is $12,000. 
Charles E. Bolling is City Engr. 

Marlinton, W. Va.—Reports state 
that Col. J McGraw, of Grafton, 
will build an extension from his road 
on the Elk River to Marlinton, a dis- 
tance of 25 to 30 miles. 


Jvhnson City, Tenn,—Bids will be 
received until 7 p. m, Feb. 1, by the 
City Council, for constructing bridges, 
sewers, storm water drains, concrete 
curb and gutters, and street paving, 
in Improvement District No. 9, accord- 
ing to the plans of the City Engineer. 
P. F. McDonald is City Comr. 


Louisville, Ky.—The Board of Pub- 
lic Works will pave the local wharf 
from First to Second St. with granite 
block. Roger McGrath is Secy 

The Louisville & Jeffersonville Ferry 
Co. will build a concrete walk from 
First and Water Sts. to its ferry docks, 
in the next few months. H. L. Means 
is Pres. 

The Henry Bickel Co. will regrade 
Hill St., from Sixth to Seventh to pro- 
vide underpass for street cars in con- 
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the paving of 
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nection with extension of the Sixth 
Ave. line to the Avery Plow Plant. 
The regrading will cost $15,000, ap- 
proximately, and work on the piers al- 
ready standing in order to adapt them 
to new conditions, $3,000. 


Columbus, Ohio.—The City Council 
has passed an ordinance providing for 
the paving of fifteen streets on the 
a Side. Henry Maetzel is City 

ner. 


hast Liverpool, Ohio.—Bids will be 
received until noon, Dec. 28, by the 
Director of Public Service, for improv- 
ing certain streets. C. . Beatty is 
Dir. of Pub. Ser. 


London, Ohie.—Bids will be received 
by the City Clerk until Jan. 16, for 
furnishing 2,800 sq. yds. of paving, 
either in brick, asphalt or creosoted 
block, Fifth St. 


Elyria, Ohio.——Plans are being con- 
sidered by the Board of County Com- 
missioners for the longest macadam 
road in Lorain county. t will extend 
from the new 3ist St. bridge at 
South Lorain to the Cuyahoga county 
line. While the construction work on 
the bridge will not begin until next 
year, the proposition of ee it 
with the brick pavement that runs into 
— River is already being consid- 
ered. 


+Brazil, Ind.—The Commissioners of 
Clay County have awarded contracts 
for four gravel roads, as follows: As- 
bury No. 2 road in Lewis Township, at 
$8,208, and the Spears road in Perry 
Township, at $9,078, to HAWKINS 
BROS.; Asbury No. 3 road to GRAHAM 
& HAAS, at $5,235. 

indiana Read Improvement. 

Bids will be receivea as tuiiows for 

oer improvement in Indiana: 
an, 1— 

Rensselaer, by the Commissioners of 
Jasper County, for the construction of 
a stone road in Hanging Grove town- 
ship. James N. Leatnerman is Audr. 

Newport, by the Cummissioners of 
Vermilion County, for the cunstruction 
of a gravel road in Helt tuwnship. 
H. T. Payne is Audr. 

Jan. 2— 

Winamaec, by the Commissioners of 
Pulaski County, for the construction 
of public highways. W. E. Munchen- 
burg is Audr. 

Paoli, by the Commissioners of 
Orange County for the cunstruction of 
a ruad in Orleans township. Alvin B. 
Ham is Audr. 

Brownstown, by the Commissioners 
of Jackson County, for the construc- 
tion of a road in Hamilton County. H. 
W. Wacker is Audr. 

Lawrenceburg, by the Commissioners 
of Dearborn County, for the construc- 
tion of a highway in Jackson township. 
W. S. Fagaly is Audr. 

Knox, by the Commissioners of 
Starke County, for the construction of 
a gravel road in Davis township. Lee 
M. Ransbottom is Audr. 

Jan. 3— 

Queensburg, by the Commissioners of 
Decatur County, for the construction of 
a macadamized road in Clay township. 
Frank EB. Ryan is Audr. 


Alten, fil—The city will pave a le- 
vee, 200 x 1,000 ft., with brick, with a 
concrete foundation. The estimated 
cost is $37,000. J. E. Schwaat is City 
Engr. 

*Carroll, lowa,—Bids will be receiv- 
ed by the city clerk until 8 p. m., Jan. 
24, for the improvement of various 
streets. J. A. Dougherty is City Clerk. 

Davenport, lowa.—The city will pave 
Second aAve., between Fourteenth and 
Twentietn Sts. A meeting will be held 
soon to decide on the construction ma- 
terial. J. A. Ryan is City Engr. 


Minneapolis, Minn.—Bids will be re- 
ceived until Dec, 29 by Andrew Run- 
ker, City Engr., for 175,000 sq. yds. of 
creosoted wood block paving. 

Topeka, Kan.—The County Commis- 
sioners have decided to buiid tww miles 
of rock ruad, west of 2ist St. 


Bryan, Tex.—The commissioners 
eourt has been petitioned to issue 
$200,000 of bonds for 39 improved roads 
in Brazos county. 


+Carthage, Mo.—The contract for 
paving Main and Third Sts. with Lake 
asphait, has been awarded by the City 
Council to the R. J. & W. N. BOYD 
CONSTRUCTION CO., Kansas City, Mo., 
at $1.72 per sq. yd. 

St. Louis, Mo.—The City Council has 
passed an ordinance providing for the 
improvement of Lynch Ave., 26th St. 
and Caseyville Road. The estimated 
cost is $184,200. James C. Traville is 
Supt. of Paving. 

Pertiand, Ore.—The lowest bid sub- 
mitted fur the improvement of Patton 
Ave., with cement curbs and sidewaiks, 
was that of Arthur Kern, at $13,586. 

Coronade, Cal.—The city trustees 
have accepted new plans for sea wall 
improvement, and will call a special 
election in the near future for the is- 
suance of bonds to defray the cost of 
improvement, as well as the paving of 
Orange Ave., from the ferry to the 
Hotel del Coronado. The cost of these 
two items will total $127,000. 


Eagle Reck, (Glendale post-office) 
Cal.—The following bids were opened 
by the Board of Trustees for the im- 
provement of Sycamore Ave., from the 
plans and specifications of Bixby & 
White, Engrs., Mason Bidg., Los An- 
eles; E. V. Parker, $10,600; Robert P. 

w, $11,537; L. H. McGowan, $11,709. 

Bids will be received about Jan. 1 
for the improvement of Stanley Ave. 
Lindey Way, Noble St., Castel Ave., an 
Forest Ave. The work will require 


the grading, oiling and construction of 
cement curbs and gutters. The work 
will be done from the plans of Bixby 
& White, Engrs. Mason Bidg., Los 
Angeles. 

Longbeach, Cal. — Condemnation 
proceedings for the widening of Amer- 
ican Ave., from Ocean Ave. to the 
ocean were instituted in the Superior 
ee on Dec. 5, by the city of ng- 
eac 


Los Angeles, Cal.—Bids will be re- 
ceived until 2 p. m., Dec. 26, by the 
Board of Supervisors for the construc- 
tion of a concrete culvert on the Tele- 
graph Laguna Road in San Antonio 

oad District No. 3. H. J. Lelande is 
County Clk. 


+Los Angeles, Cal—The following 
contracts were awarded on Dec. 11 for 
street work: To the FAIRCHILD-GIL- 
MORE-WILTON CO., for improving 23d 
St. between Figueroa and Hoover Sts., 
at $18,594. To the BARBER ASPHALT 
PAVING CO., for improving Pasadena 
Ave. from Ave. 34 to Ave. 36, at $8,377. 
To J. 8S. MENEFEE, for improving 36th 
St., at $1,716. 


Fresno, Cal.—The Board of Trus- 
tees have awarded the contract for 
paving M St., from Tulare to Kern St, 
to WARREN BROS. CO. W. H. Ryan 
is City Clerk. 


+Hermosa Beach, Cal.—The contract 
for improving 13th St. was awarded 
to the BARBER ASPHALT PAVING 
Co., Los Angeles, and this company 
also received the contract for improv- 
ing Easy St. 


+Monterey, Cal.—The contract for 
the aateseas of Pine St., from Line 
St. to Drake Ave., has been awarded to 
T. A. WORK & CO., at $15,300. 


Lodi, Cal.—The contract for paving 
Sacramento, Pine and Elm Sts. has 
been awarded by the City Trustees to 
$38 “ee CRU Y co, at 

2, . 


+Uplands, Cal.—The contract for the 
improvement work on 10th St. has been 
awarded to the HIGHWAY CONSTRUC- 
TION CO., Redlands, at 10 cts. per sq. 
ft. for macadam; curb, 19 cts. per lin. 
ft.; gutter, 11 cts. per sq. ft. 


INDUSTRIAL WORKS. 
(#Denvtes a contract awurded.) 


Boston, Mass.—Henry F. Keyes and 
Mouks & Juhnson, Archs, and Engrs., 
Ass'd, Boston, Mass., are preparing 
me and specifications for the Buostun 
"ish Market Corporation for five build- 
ings to be located on tide water at 
South Boston. Two of the structures 
will be 720 x 60 ft., three stories high, 
and will be built on the new state pier 
that will be 1,200 ft. long x 400 ft. wide. 
The other three buildings will be lo- 
cated on the south side of Northern 
Ave. just across from the pier. Two 
of these will be 600 x 60 ft. and three 
stories high, while the third, a freez- 
ing plant, will be 70 ft. sq. These 
buildings will be of modern fireproof 
construction and will house practically 
_ entire wholesale fish industry of 
oston. 


Boston, Mass.—Plans have been com- 
pleted tor the construction of a plant 
tor the Central Foundry Co,, New Yor 
for manufacturing between 200 and 30 
tons duily of pipe and fittings. 


Beverly, Mass.—A factory building 
and a power plant will be built near 
Congress St. by F. W. Stuart & Co. 


Chicopee, Mass.—The general con- 
tract has been awarded tu CASPER 
RANGER, Holyuke, Mass; The E. H. 
Friedrich Co., Holyoke, holds the con- 
tract for plumbing, roofing and metal 
work for the 6-stury factory building 
for the Dwight Mfg. Co. Charies T. 
Main, Boston, Mass., is the Engr. 


Holycke, Mass.—Richard Dietz is 
planning the erection of a bakery on 
Chicopee St. It will be about 50 x 100 
e~ = brick, and two or three stories 

igh. 


Worcester, Mass.—A factory build- 
ing 18 in contemplation by the Wire 
Goods Co. on land located between the 
Bostun & Maine R. R. and the Strand 
extension near Barbers Crossing. 


Bridgeport, Conn.—The Sprague Me- 
ter Co., Bridgeport, Conn., will con- 
struct a steel factory three stories 
high. . 

+Seymour, Conn.—The general con- 
tract has been awarded to The TRACY 
BROS. CO., Waterbury, Conn., for an- 
other building at the plant of the 
Henry A. Mathews Mfg. Co. It will be 
60 x 60 ft. of concrete blocks, the 
BERLIN CONSTRUCTION CO., Berli 
Conn., hold the contract for the stee 
work. Noted Oct. 26 and Nov: 23. 


Buffalo, N. ¥.—The North Buffalo 
Hardware Foundry; a newly incorpor- 
ated concern at Buffal . ¥. with 
temporary office at 28 rie St, has 
completed plans for and will build and 
equip a l1-story foundry building at 
Hertel Ave. and the Erie R. R. 


Buffale, N. Y¥.—Plans have been com- 
pleted b.; Cyrus K. Porter & Sons, for 
the construction of a factory building 
at Northland Ave. for the Interna- 
tional Auto League Tire & Rubber Co. 
The cost will be about $135,000. 


+Buffalo, N. ¥.—The Guilford Mfg. 
Co., 325 Guilford St., has let a contract 
to the J. H. TILDEN CO., 12 Henry S8t., 
to erect its proposed plant. Plans by 
Esenwein & Johnson, 781 Ellicot Sq. 


Syracuse, N, Y¥.—The Julian Motor 
Co., Julian S. Brown, Pres., capitalized 
at $200,000, has been incorporated to 
manufacture motors for automobiles, 
motor boats and trucks. The factory 
probably will be erected here. 
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Finde N. J.—Pres ‘ 
the H. W. ohns-Manville C 
iam St., has purchased a l 
Finderne, N. J., and will p: 
struct a new asbestos p)., 
tal expenditure, includi:,. 
pouses for workmen, Wil 

4 y b 0 arch 

as been retained. _— 

Butler, Pa.—The 
awarded to the YORK ‘\i 
making improvement to ti.. 
factory of the Standard 


Monroe St. 

Chester, Pa.—Plans . 
peered for the constructi.. 
sturage plant as-an annex 
building to be built here ; 
Co. The cost will be abou: 

Laneaster, Pa.—Plans }. 
trae as the construction 

an s . 
or y the Lan 

Pottstown, Pa.—L 
East 70th St.. New yc," 
construct a factory in Pot: 

+#Pittsburg, Pa.—Th ‘ 
been awarded to GROssii \ 
North Side, for the constru. 
Story bakery and stable a: 
Ave., for Kummen Bros. 

Philadelphia, Pa.— ‘ 
been awarded to WILLIAM 
SONS CO., 1600 Arch St., fo 
6-story reinforced-concret: 
turing plant at 24th and Lo. 
the Lanston Monotype Co 
mated cost is $200,000. ~ 

Bids will be received by D 
mermann, Engrs. Philade 
for the proposed building 
grading, excavation, reinic 
Structural steel, concrete \ 
ing, roofing, a. for the | 
Manufacturin 0. to be 
Spring. of 191d an Winter, sd early 

° on th cently pur 
Shased site at Front and E: ic in" 

Wilkes-Barre, Pa.—P)ans er 
Prepared by Charles H. Cas,.; Enwe 
and Arch., West End Trust jie. po" 
adelphia, for the constructic, 3) 
aoe concrete brick, steel ang con . te 
fag Oo Can. ab the Stegm: rene 

. Cost, abo 250,000. Noted er. 
roneously Dec. 7. Pm POR.000. Noted or. 

Baltimore, Md.—Plans for ; 
sion of the confectionery. she 
ing plant of Edward H. Josse!\;, at 702 
704 North Kurnham St, are pow beins 
eee aa” ae $ Callis, Archs,, Bae 
the contract. Pe POON Belts 

Lyachburg, Va.—The Lynchbure 
gttulr Co. has purchased 11 754 

ounty. and m4 
abattoir to ~4 “ge 
Plant. 


Roanoke, Va.—The Salvation Maton 
Co. hus been organized, capitalise s 
TeGee. 088, for the Purpose of manufac- 
-poisonous matches 

will be established. — — 

Atlanta, Ga.—The Southern 
has been incorporated to 
Operate a cotton factory. 
is capitalized at $100,000, 

Cheisea, Ala.—The Stapp-Bass Lum 
ber Co., Chelsea, will uct & plan. 
Bing mail a, construct a plan- 


Leeds, Ala.—The Directors of 2 
Standard Portland Cement Co progems 
doubling the capacity of the plant. The 
Probable cost will be $500,vUu. 

Memphis, Tenn.—The Improved Brick 
Stone Co., Memphis, will erect a plant 
for the manufacture of a new process 
brick. The cost is $10,000. 


——— Tenn.—Contracts will soon 
be awarde by the Board of Trustees 
of the Central Hospital for the Insane 
for an 8-ton refri erating plant. Cs 
Brown, Nashville, is Consult. Engr. 

Nashville, Tenn.—The Southern Ice 
Co. of Delaware has been inc: rporated 
with a capital of $5,000,000 for the pur- 


ie esti. 


& Zim. 
ia, Pa 


neluding 
ea Steel, 
Plumb. 
88-Br ight 
Structed 


ne exten- 


nufactur- 


acres in 


struct an 
include a coid Sturage 


Mfg. Co. 
Duild and 


The company 


: pose of building a chain of factories in 


ennessee. A charter has been filed in 
Nashville. J. H. Howe, Nashville, is in- 
terested. 


Trenton, Tenn.—The Tennessee Cot- 
ton Oi] Mills Co. will rebuilt its plant 
which was recently destroyed by fire. 
The cost will be about $50,000. 


Louisville, Ky.—The Louisville City 
je oe or a arn on Broad- 
ween an th Sts. to cost 

$15,400. “ets 


Lexington, Ky.—The Wallen Mfg. Co 
will enlarge its plant for th: manu- 
facture of furniture, tobacco hozsheads, 
etc. + 


West Liberty, Ky.—The Huntington 
Handle Co., Huntington, W. V2. plans 
the construction of a hickory handle 
factory in West Liberty, Ky. 


Barberton, Ohio.—A 1-story «(dition 
will be constructed by the Pittsburgh 
Valve & Fittings Co. to its pliant in 
Barberton. 


Columbus, Ohio.—A shoe man: /actur- 
ing plant will be constructed tere by 
the win Smith Shoe Co., Columbus 
Plans are being prepared by [i chards. 
a & Baford, Archs., Co! umbus, 

o. 


Dayton, Ohio.—The Washed © 
Sand Co., Dayton, Ohio, has pu 
a large tract of gravel land nea: 
son, Mic and will construct 
The probble cost is $75,000. 


avel & 
hased 
Jack- 
plant 


en Ohio.—Schenck & W  liams 
— 01 Arcade Bldg. and L. M 
ram, Engrs. 1041 pitzer Bldg. 
mn The cost will be about $400,- 
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Supple:ent—December 21, 1911. 


fo.—G. 8S. Mills, 1234 Ohio 
Tole = has awarded the gener! 
- r a 2-story factory, for the 


gontract |. Package Co., to JOHN 
roedo i. "fas West Center St. 
aaaeagxiown,  Oblo—The National 
Youns*'’ np Co., Clevelnd, will prob- 
* cons:-uct @ new plant in Youngs- 
town. 


te, Ind.—A plant will be 
~¥ r International Steel & Iron 


puilt by |. Co, purchasers of the 
Constr 2 Store Fixtures Co. 

Pe ancie. ind.—The T. W. Warren Co., 
es i 4, has had plans prepared 
Morne c struction of a factory build- 
for tha) wer-house. The cost is ap- 
ing imat-ly $20,000. 

ee City. Mieh.—The plant of the 
N Menal Chicory Co., at Bay City, 
Mich w reiently destroyed by fire, 
we be rebuilt on a larger scale of fire- 
proof construction. 


Creek. Mich.—The Nichols & 
Battle <5. Battle Creek. Mich., will 
soba ynstruct a new iron foundry. 


it, Mieh.—Contracts have been 
+Detrol'y BF. 'T. Barcroft, 1728 Ford 
oe Detroit, for the construction of 
a factory for the American 
Harvester Co. Structural iron work 

“tne WISCONSIN BRIDGE CO.. Mil- 
to te. Wis; masonry to BLAKELY & 
WEITZELL, 210 Leicester Court, De- 
troit, Mich.: carpentry to O. D. FISHER 
i’ yo48 Warren Ave., West Detroit. 
vost, $25,000. Noted Dec. 14. 
““pthe general contract has been 
awarded to LEONARD SCHOLL & SON, 
og Twelfth St., for the construction of 
s brewery. The West Side Brewery 
Co 412 Howard St., Detroit, is owner. 
The cost, is about $20,000. 

4.Rapids, Mich.—Bids will soon 
ne reseived ay Frank P. Allen & Son, 
Houseman Bldg., Grand Rapids. for the 
construction of a 2-story and basement 
factory. The cost will be about $400,- 
000. 

Huron, Mich.—It is reported that 
ueGrand Trunk R. R, will double the 
capacity of its shops at Port Huron. 
w. BE. Davis, Montreal, Que., is Traffic 
Mer. 

#Two Rivers, Wis.—The Hamilton 
Mfg. Co. awarded the general contract 
for the construction of its $35,000 addi- 
tion for steel furniture and filine cami- 
net manufacture to F. L. WOLFE, Two 
Rivers, Wis. 


St. Paul, Mimn.—The Hackney Man- 
ufacturing Co., L. S. Hackney, St. Paul, 
Pres. will erect a group of factory 
buildings in the Midway district for 
making a gasoline-driven auto-plow. 
A group of buildings will be built. the 
frst one early in the spring of 1912. 
The entire cost will be about $200.000. 

#The Vitone Chemical Co., St. Paul, 
awarded the contract for the construc- 
tion of its pressed brick and cut stone, 
g3-story factory at Wheeler Ave. and 
Shields St.. Midway District, to MAR- 


TIN FENSTAD. 1872 Laurel Ave. The 
cost is about $25,000. 
St. Paul, Minn.—The Theo. Hamm 


Brewing Co., St. Paul, Minn.. will con- 
struct a machine and blacksmith shop 
on Cable Ave. The cost will be about 
$12,000. 


Omaha, Neh.—A creamery will be 
constructed at 14th and Jones Sts.. by 
the David Cole Creamery Co. Plans are 
being prepared by John Latenser, Arch., 
626-632 Bee Bldg., Omaha. 


Huntersville. Mo.—The Norman Land 
& Mfg. Co.. Huntersville, Mo., has been 
incorporated with a capital stock of 
$20,000. A plant will be constructed. 


Kansan City, Mo.—The Everlasting 
Fence Post Co... Kansas City, has been 
incorporated with $100.000 capital 
stock. A plant will be constructed. 


Whitecliffes, Ark.—A portland ce- 
ment plant of 5.000 bbls. daily capacity 
will be built at Whitecliffes in Little 
Rock County. Address the Little Rock 
Chamber of Commerce. 


Corpus Christi, Tex.—It is reported 
that O. N. Ponce and associates con- 
template installing cold storage and 
ice plant here at a cost of $100,000. 


Palestine, Tex.—It is reported that 
Joseph Myers will establish a factory 
for the manufacture of brick and con- 
crete blocks. 


Yoakum, Tex.—The Creamery-Dairy 
Co. of San Antonio, will install a 30- 
ton ice factory here. 


Douglas, Ariz.—Plans have been com- 
pleted for the large supplemental plant 
which will be constructed by the Calu- 
a « Arizona Mining Co., at its local 
melter, 


Ansheim, Cal.—It is reported that 
the Durocar Mfg. Co., of Los Angeles, 
is planning the erection of an automo- 
bile factory here. + 


Los Angeles, Cal.—The American Si- 
lent Motors Co. will shortly select a 
site for a $2,000,000 automobile fac- 
tory with a mpecity of 10,000 cars a 
year. Work will begin on this project 
nt 90 days. IL T. Bush is inter- 
ested. 

San Franciaco, Cal.—The Alameda 
Sugar Co. will probably construct a 
new plant in the Sacramento Valley. 


Oroville, Cal.—A plant_will probably 
be erected here by C. F. Greenaway, 
Los Angeles, Cal., for pickling olives, 


Porterville, Cal.—The Satset has 

BRO s.¢ th eta of the > 
S$. for the * 

posed Armour fertiliser factory, 7 


ENGINEERING NEWS. 


MISCELLANEOUS CONTRACTS. 


U. 8. RECLAMATION SERVICE.— 
All news concerning canal and Irri- 
gatics projects, etc., will be found un- 
er Water Supply—lIrrigation. 


—_ 


Breakwater.—RBar Harbor, Me.—Bids 
will be received by Lt.-Col. W. E. 
Craighill, Corps Enegrs., U. S. A., Port- 
land. Me, until Jan. 15 for the con- 
struction of a breakwater near Bar 
Harbor. 


*Dredging.—Portland, Me.—Bids will 
be received by Lt.-Col. W.. E. Craighill, 
Corps Engrs., U. S. A., Portland, until 
Jan. 15 for dredging in St. Croix 
River, Me. 


+Breakwater Work.—Burlington, Vt. 
—The contract has been awarded to 
E. C. SICKLES, 844 North Carey St., 
Baltimore, Md., for constructing rubble 
mound in front of the breakwater here, 
at $55.500. Bids were opened Nov. 6 by 
Col. W. M. Black, Corps Engrs., U. S. 
A., Army Bidg., New York. 


#Rock Excavation.—Boston, Mass.— 
The contract for rock excavation, Wey- 
mouth, Fore River, Mass., has been 
awarded to the EASTERN DREDGING 
CO., 247 Atlantic Ave., Boston, at $8.70 
per cu. yd. Bids were opened Nov. 20 
by Col. Frederic V. Abbot, Corps En- 
gineers, U. S. A., Boston. List of bid- 
ders noted Dec. 7. 


Rock Excavation.—Gloucester, Mass. 
—Bids will be received until noon, 
Jan. 11, by Col. Frederic V. Abbot, 


Corps Engrs., U. S. A., Boston, Mass., 
Hed rock excavation in Gloucester Har- 
or. 


Repairs to Fireboat.—New York. N. 
Y.—Bids will be received by Joseph 
Johnson, Fire Comr., until 10.30 a. m., 
Dec. 26, for repairs to the fireboat, “The 
New Yorker.” 


Greenhouse.—New York, N. Y.—Bids 
will be received by the Park Board, 
Dept. of Parks, Arsenal Bldg., Fifth 
Ave. and 64th St., Boro. Manhattan, un- 
til 3 p. m., Dec. 28, for completely erect- 
ing and constructing an additional 
greenhouse in the Botanical Garden, in 
Bronx Park, Boro. the Bronx. 


Steam Rollers.—New York, N. Y. — 
Bids will be received by Cyrus C. Mil- 
ler, Pres. Boro. The Bronx, until 10.30 
a. m., Dec. 26, for one § and one 5-ton 
steam asphalt roller for the Bureau of 
Highways. 


Steel Filing Cases.—New York, N. Y. 
—Bids will be received by George Mc- 
Aneny, Pres. Boro. Manhattan, until 2 
p. m., Dec. 27, for furnishing and in- 
Stalling steel filing cases in the Bureau 
of Sewers Offices, Commissioner of 
Public Works, 21 Park Row. 


Stone Wall.—New York, N. Y.—Bids 
will be received until 3 p. m., Dec. 28, 
by the Park Board, Dept. of Parks, Ar- 
senal Bidg., Fifth Ave. and 64th St., 
Boro. Manhattan, for furnishing all la- 
bor and materials for completely erect- 
ing a stone wall, surmounted by an 
iron fence in the Botanical Gardens, 
Bronx Park, Boro. The Bronx. 


*Subway.—New York, N. Y.—Bids 
will be received until Jan. 11 by the 
Public Service Commission, for Section 
3 of the Lexington Ave. Subway, Tri- 
Borough Subway System. The work 
will consist of the construction of 2,- 
611 ft. of 4-track subway in Broadway 
between Howard and Bleecker Sts. 


Topsvil.— New York, N. Y.—- Bids 
were received Dec. 7 by the Park 
Board for furnishing and delivering 
topsoil or garden mould at Fort Greene 
Park and Sunset Park, Boro. Brook- 
lyn. The lowest bids submitted were 
those of John Conner, 262 Rogers Ave., 
Brooklyn, at $9,265 and $6,480, respec- 
tively. 

Compressed Air Maina.—New York, 
N. Y.—Bids will be received until 11 
a. m., Jan. 13, by the Bureau of Yards 
and Docks, Navy ee Washington, 

on 


D. C., for the extens of the vcom- 
ressed air mains at the navy yard, 
ew York. Wm. M. Smith is Acting 


Ch. of Bureau. Specifications are on 
file at_ the office of Engineering News, 
New York. 


Park Improvement.—Yonkers, N. Y. 
—Plans have been ordered drawn by 
S. L. Cooper, City a. for gener- 
ally improving Sunset Park. 


*Elevator.—Oxford, N. Y.—Bids will 
be received until 10 a. m., Feb. 7, by 
Georgiana Griffith, Pres. Bd. Trustees, 
Woman's Relief Corps Home, Oxford, 
for installing a hydraulic elevator in 
the hospital building, including con- 
struction pumsing and elevator work. 
Allan C Bakewell is Secy. 


Pipe Line.—Bruin, Pa.—The High 
Grade Oil Refining Co., Butler, Pa., 
awarded contracts Dec. 13 to V. Q. 
HICKMAN, Union Bank Bidg., Pitts- 
burgh, for 25 miles of pipe for main 
and lateral lines, leading to the new 
refinery at Bruin. The Bruin refinery 
has 7 capacity of $20,000 barrels per 
month. 


*Dikes.—Philadelphia, Pa.—Bids will 
be received until noon, Jan. 20, by Her- 
bert Deakyne, Corps Engrs., U. S. A., 
815 Witherspoon idg-. Philadelphia, 
for constructing four dikes in the Del- 
aware River, below Philadelphia. 


Balkhead.— Philadelphia, Pa.—Bids 
have been received as follows by the 
Department of Wharves, Docks and 
Ferries for the construction of a bulk- 
head on the west side of the Schuyl- 
kill River, between 53d and 56th Sts.: 
Filbert Pavin & Construetion Co 

lvania Bldg., Philadelphia, $256, 

5: -Barton Co., New . York, 
038; Armstrong & Latta, Philadel- 


phia, $272,480: American Paving & 
Construction Co.,. Philadelphia, $283,- 
017: J. J. Williams & Co., Chester, Pa., 


$292,535: John McMenamy, $305,445. 


*Lighthouse.—Baltimore, Md. — Bids 
were received as follows Dec. 15 by 
Com. H. C. Poundstone, Lighthouse In- 
spector, Baltimore, for the metal work 
and erection of the Thimble Shoal 
Lighthouse, Va.: The Champion Tron 
Co., Kenton, Ohio, Item (1) $27,058; 
Lynchburg Foundry Co., Lynchburg, 
Va., (1) $28,615, (2) $27,949. (3) $27,- 
495; Richard Mfg. Co.. Bloomsburg, 
Pa., (1) $29,872, (2) $29,572. (3) $29,- 
472: New Jersey Foundry & Machine 
Co., New York, (1) $32,587, (2) $32,087, 
(3) $32.107: Poole Engineering & Ma- 
chine Co., Baltimore, Md.. (1) $42.674, 
(2) $41,360. (3) $40,579: Russell Wheel 
& Foundry Co., Detroit, Mich., (3) $39.- 
390: E. Hart,*Norfolk, Va., (1) $46,500; 


The Foundaticn Co., New York, (1) 
$60.800: Ernest C. Moore, New York 
(bid informal). 


Ordnance.— Washington, D. C.—Bids 
were received as follows Dec. 19, by the 
Navy. Department, for (a) 50,000 1- 

ounder shot; and (b) 20,000 5-in. shell. 
3ethlehem Steel Co., South Bethlehem, 


Pa., (a) 36 cts. each; (b) $12; E. W. 
Bliss Mfg. Co., Brooklyn, N. Y., (bd) 
$11.75 for 7,500; Scovell Mfg. Co., 


Waterbury, Conn., (a) 31.5 cts.; Wash- 
ington Steel & Ordnance Co., Washing- 
ton, (b) $12.48 for 500; Midvale Steel 
Co., Philadelphia, Pa., (b) $20; Ameri- 
ean & British Mfg. Co., Bridgeport, 
Conn., (a) 39 cts., (b) $11.58 for 7,000. 

Park Work.—Washington, D. C.—The 
District Commissioners in their annual 
report have recommended the follow- 
ing: A highway and park in Klingle 
Ford Valley, to cost $190,000; acquisi- 
tion of Mt. Hamilton Park, $95,000, and 
other park extensions. 


+$Dredging —Washington, D. cC.— 
The contracts for dredging in the Mat- 
taponi River, Va., and the Pamunkey 
River, Va., have been awarded to W. 
H. FRENCH, Norfolk, Va., at 19.5 cts. 
and 18.5 cts., respectively. Total, $12,- 
888. Bids were opened Nov. 18 by Lt.- 
Col. W. C. Langfitt, Corps Engrs., U. 
S. A., Washington. List of bidders 
noted Nov. 23. 


Dredging.—Washington, D. C.—The 
following bid from W. H. Dorsey, 
Washington, was received by the Com- 
missioners of the District of Columbia, 
Dec. 13, for dredging a channel] from 
the Potomac River to the land of the 
Home for the Aged and Infirm, Blue 
Plains, D. C.: $4.20 per hr. with 90 
cu. yds. guaranteed per hr., 4 cts. per 
cu. yd. deduction to be made for fail- 


ure to dredge guaranteed amount. 
Time to complete, 75 days. 
#+Statue.—Washington, D. C.—The 


contract was awarded Dec. 12 to JOHN 
J. BOYLE, New York, for building a 
statue to Commodore John Barry. Con- 
gress has appropriated $50,000 for the 
purpose. 


+* Dredging.—Charieston, S. C.—The 
contract has been awarded to the SI- 
MONS-MAYRANT CO., Charleston, for 
dredging the canal between Charles- 
ton and McClellanville, S. C., at 17.7 
cts. per cu. yd.: $34,400. The work in- 
volves the dredging of 200,000 cu. yds. 
List of bidders noted Nov. 2. 


Drainage Canal.—Greenville, Miss.— 
The cost of the construction of a 
drainage canal for Riverside Drainage 
District has been estimated at $400,- 
000 instead of $40,000 as noted Dec. 7. 
B. B. Gordon, Greenville, is Consult. 
Engr. 

Drainage District.—Crowley, La— 
The Fifth Ward Road Commissioners 
of Crowley are considering the con- 
struction of a drainage district. 


Drainage.—Donaldsonville, La.—The 
citizens of Ascension and Iberville 
Parishes voted Nov. 29, it is reported, 
to en $60,000 of bonds for drainage 
work. 


*+Levee Work.—Shreveport, La.—The 
contract has been awarded to M. M. 
HUNT by the Board of Commissioners 
of Caddo Levee District, Shreveport, 
for constructing Sections 1, 65,000 
cu. yds., and 75.000 cu. yds. of the 
Cuba to Mulhaupt Levee, at 11.20 cts. 
and 11.40 cts.. respectively. Bids were 
opened Dec, 15. 


Riprap.—Memphis, Tenn.—Bids will 
be received until noon, Jan. 10, by the 
Mississippi River Commission, First 
and Second Districts, at the office of 
- Maj. Clarke 8S. Smith, Corps Engrs., 
U. S. A., Memphis, for furnishing 40,- 
000 tons of riprap. 

#+Removing Island.—Coshocton, Ohio.— 
T. J. NORMAN & SON have been 
awarded the contract for removing the 
island in the Tuscararawas River at 
the foot of Walnut St. All the bids 
received were above the _ estimate 


placed on the work by the County En-' 


ginger. T. J. Norman & Son, the low 
idders, agreed to do the work at the 
estimated price. 


Steel Barges. — Cincinnati, 
Bids will be received until noon, Jan. 
13, by Maj. John C. Oakes, Corps 
Engrs., U. A., Custom House, Cin- 
cinnati, for constructing two steel-deck 
barges and one steel open barge for 
the Kentucky River. 


+#Levees and Ditches.—Winchester, 
TIll.—Bids were received Nov. 29 by the 
Scott County Drainage and Levee Dis- 
trict, Charlies W. Brown, Engr., Jack- 
sonville, LiL, for the construction of 
levees and ditches. The contract has 
been awarded to the FEDERAL CON- 
TRACTING CO., Beardstown, Ill., at 12 
cts. per cu. yd. for 840,512 cu. yds. of 
levee construction, and at 10 cts. per 
yd. for 186,042-cu. yds. of open ditches. 


Ohio.— 
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+#Ditch.—Madison, Wis—Bids were 
received Nov. 17 by the Commisstoners 
of Koshkonong Mud Creek Drainage 
District, at the office of Buell & Lucas, 
Attys., Madison. for constructing a 
main ditch and laterals The main 
ditch will be 13% miles long, 8 to 26 
ft. wide at bottom, average depth 56.5 
ft.. slopes 1 to 1, requiring excavation 
of 270,000 cu. yds., floating dredge 
work. There wil! be 28 laterals, ag- 
gregating 11.1 miles in length, 2 ft. 
wide at bottom, 4 ft. deep, slopes 1 to 


1, containing 62,500 cu. yds. of dry land 
excavation. Three railroad bridges and 
seven highway bridges will be con- 
structed The soll is muck, clay and 
gravel, and nearest railroad station is 
Deerfield, one mile distant The con- 


tract has been awarded to JOHN COR- 
BETT, Bancroft, Wis., at about $26,000. 
E. R. Jones, Madison, is Engr. for the 
district. 
Dock.—-Superior, 
ard Boat Line, Duluth, Minn., is ne- 
gotiating with the city for the erec- 
tion of a large dock and laying tracks 
on the city dock property Estimated 


Wis.—The Stand- 


cost, $200,000. 
+0re Dock.—Superior, Wis The 
Minneapolis, St. Paul & Sault Ste 


Marie Ry. Co. has awarded a contract 


for the construction of a 600-ft. ex 
tension to St Louis Bay dock to 
FOLEY BROS., St. Paul, Minn Part 
of the contract has been sublet to 
PEPPARD & FULTON, St. Paul, ere 
tors of the original dock Estimated 
cost, $225,000. 
Drainage Work.—Eldora, Iowa 


Bids will be received until noon, Jan 
4 by the County Commissioners, Eldora, 
for the construction of drainage work 
in District No. 25 and for furnishing 
the material for same 

Tile Drains.——Forest City, lowa.—Bids 
will be received unil 10 a. m., Dee. 28 
by the Joint Board of Supervisors of 
Winnebago and Kossuth Counties, at 
Forest City, for 5,500 ft. of 24-in., 4,200 
ft. 22-in., 1,660 ft. 20-in., 3,800 ft. 15 
in., 5,200 ft. 14-in., 5.600 ft. 12-in., 1.738 
ft. 10-in., 7,341 ft. Slin., 307 ft. 7-in., 
and 4,064 ft. 6-in. tile drains Cc. K. N 
Nelson, Forest City, is County Audr., 
Winnebago County 


#Drainage Ditch.—Nevada, Iowa. - 
The contract has been awarded to the 
HAWKEYE CONSTRUCTION co., 
Webster, Iowa. by the Supervisors of 
Story County, Nevada. for constructing 


a drainage ditch, at $36,000 
Diteh.—Sibley, Iowa.—Bids will prob 
ably be asked in the spring for the 
construction of Joint Ditch No. 1. by 
Osceola and Dickinson Counties This 
work will include three miles of open 


ditch and 35 miles of 6 to 30-in. tile. L 
A. Wilson, Sibley, is Ener 


Ditceh.—Elbow Lake, Minn.- 


Bids will 
be received until 3 p. m 


Jan. 27, by 


Oo. E. Wold, County Audr., Elbow Lake 
for the construction of County Ditch 
No. 13 The work will require 8, 10 
and 12-in, tile. 

Levee.—Independence, Mo Plans are 
being prepared for a levee around the 
Blue Bottom Levee District, north of 
Atherton in Jackson County Jones & 
Smith, Independence, are Engrs. Noted 
Nov. 16. 

+Levee Repair.—Yuma, Ariz The 
contract has been awaréed to H. P. 
GILBERT, Calexico, Cal., for repair 


work on the levee north of the Abejas 
River. 


Levee Enlargement.—Yuma, Ariz.- 
Bids will be received until Jan. 3 by 
J. A. Ockerson, Engr.-in-Charge, Yuma, 
for the enlargement of Voleano Lake 
Levee, about eight miles in length, sit- 
uated 28 miles southeast of Calexico, 
Cal. The work will require about 175,- 


000 cu. yds. of earth work and 70,000 
sq. ydg. of riprap facing on one side 
of the levee. 

Dredging.—Bellingham, Wash.—Bids 
will be received until noon, Jan. 11, by 
Maj.. J. B. Cavanaugh, Corps Engrs., 
U. S. A., Seattle, Wash., for dredging 
Bellingham Harbor. 


Magazine Building, Ete.— Bremerton, 


Wash.—Bids were received as follows 
Dec. 16 by the Bureau of Yards and 
Docks, Navy Dept., Washington, D. C., 
for the construction of one magazine 
building and one _  fixed-ammunition 
Storehouse at the navy yard, Puget 
Sound, Wash.: A. W. Quist Co., $38,- 
954; International Contract Co., 28,- 
730; Erickson Construction Co., 24,- 
900; W. N. Concannon Co., San Fran- 
cisco, Cal, $29,671; Ford Bros., Bre- 
merton, Wash., $26,400: Rounds-Hur- 
sen Co., $28,875; Sound Construction & 


Engineering Co., $29,400; F. M. Gribble, 


$24,937; Graff Construction Co., $27,- 
257.20; Butler Construction Co., 30,- 
600. All bidders are of Seattle, Wash., 


unless otherwise noted. 


Fire Hose.—Seattie, Wash.—aAll bids 
received by the Board of Public Works 
for fire hose have been returned to 
the bidders unopened. The specifica- 
tions will be revised. R. H. Thomson 
is City Engr. 

Dredges.—Portland, Ore.—Specifica- 
tions are being prepared for three 
large dredges for Oregon waters. Ad- 
dress Maj. J. J. Morrow, Corps Enegrs., 
U. 8S. A., Portland. 

Ferryboat.—St. Johns, Ore.—Bids wil! 
be received until Dec. 27 by the County 
Commissioners, Portland, for construct- 
ing a ferryboat for service between St. 
Johns and Claremont. 


Channel Work.—Los Angeles, Cal.— 
Bids for straightening the channel of 
the Rio Hondo and for cleaning, exca- 
vating a storm water channel, Bulldin 
levees and pile wire dikes were open 
by the Board of Supervisors, Dec. 11, 
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as follows: Edgar T. Wheeler, for 2,650 vire Apparatus.—-San Francisco, Cal. Ss. A., G P 

iles at $9.29 each, $24,618; Mercereau — The Fire Commissioners will ask Comn., Wiclenten by Sates Seet 8 Beate te ae ew Yor) 
ridge & Construction Co.,, 2,650 piles for bids for furnishing one . ble, steel, fire- -hose, Ta etc., under son Lumber, Ve oor - : 
tion Go; 40 Gta. per eat yd. tor-exeavat. mnobiite Yor battalion etietsr andl atmno=  CHreular 668 Orleans, Lai. (b) $16.42 
yn Co - mobiles for battalion chiefs, and a mo- r 5 oy 
ing, clearing, rubbing, etc.; estimated tor- driven clelivery truck. Marsden od ual Se ee ee no gions Mayr. dene Pa, a. ib) timber 
amo : BAFOn 16 VY WHET. C. Boggs, Corps rs. U. S.A, Gen. lin. ft. B n 
vineee Roald ot tee Derena of teereor daseet ik ee wee omises: oa wht. Officer, Isthmian’ Canal Gomn. Ga., (b) $12, 7753 17. ogee 
er ee oo fear ee ert ion Valier s cer, at ashington, D. C., for furnishing creo- 


ui in his annual re- soted and - > 
Hamilton, ey eet: Se es —— bert te the Bureau of Yards and Docks, cular 668B. untreated piles, under Cir EXAMINATIONS 
or a new er 8 lar ashington, D. C., has recommended, 

building in Los Angeles Harbor to be jt ig reported, the removal of Commis- Ti ree, ane, Beene —-Paante—- a preemie or aemen. 
onion 8 eae Estimated sion Rock in the Mare Island Straits. awarded the contract to the INDUS- apie” announces an yA . 
COS}, 7 9Re o eee é Estimated cost, $112,000. TRIAL WORKS, Bay City, Mich, for Jam. 17-18, to secure eli 
| Conservatory.—Los Angeles, Cal.— Stadium.—Vancouver, B. C.—The Class I, under Circular 662, at $31,500. which to make certificatior 
Plans for the conservatory to be con- Park Commissioners will probably let The contract requires the furnishin cancies as they may occur 
structed in Eastlake Park are peering contracts about Jan. 1 for the construc- of four 15-ton locomotive cranes an tion of Topographic Drafts 
completion. Estimated cost, $100,000. tion of a reinforced concrete stadium. one to six auxiliary hooks and lines. Isthmian Canal Service, 
Noted Nov. Estimated cost, about $275,000. Heath Bids were opened Nov. 22. List of bid- month, unless it is found : 
Skating Rink.—Los Angeles, Cal— & Gore, National Realty Co., Tacoma, ders noted Dec. 7. interest of the service to f 
The Pacific Ice Rink Co. has been incor- Wash.,-are Archs. The Brown Co., +Buildings.—Hawaii.— The contract C@ncies by reinstatement, 


porated here for $100,000. Thecompany Bailey Bldg., Seattle, is Engr. has been awarded b promotion. _As_ insufficie: 
° ’ é y the Bureau of 
will “ ct an ice skating rink at Luna 7 Yy Ks were secured as the result . 
Park, Los Angeles. ‘The building will wrtaht Shed—Truro, M. S—Bide Fords and Mocks, Neve eee oa 
t 


ination recently held f 
will be received until Dec. 26 by A. ington, D. C., to the SOUND ENGI- ie 
be 150 =x 300 ee of gteel and concrete W. Campbell, Chn. Government Rye. NEERING & CONSTRUCTION co., ake Ete OTE 
Coes = a re Managing Bd., Ottawa, for the con- Lowman Bldg., Seattle, Wash., for the will consist of “ad The inatior 150,000 
aan ee t. o —— a pipe ze struction of a brick freight shed here. construction of a general administra- below, weighted as een tioned 17.960 
ve inere ed to 1. ‘acture ice. Car Plans and specifications may be seen tion building and a general storehouse ary mathematica, 20 icate ©ment- a890 
H. Pafenbach, of Luna Park, is inter- at the office of the Station Master, at the Naval Station, Pearl Harbor, H. {rdm field notes, 30 point lotting 16,800 
ested. Truro, and at the office of the T., at $130,728. List of bidders noted nq lettering. 30 pointe. nae 10,600 
Bell ‘Tower.—Berkeley, Cal—A be- Chief Engineer, Moncton, N. B., where Nov. 11. perience, and "fatness aes He ex BE 2416 
quest of $500,000 to the University of forms of proposal may be obtained. +Reinforcement Material.—Panama. tenchen 


Ct ce : ‘ ants must have reached ~~ 3,500 
California, Berkeley, stipulates that _w —Con 2 > 5 h 300 
$200,000 shall be spent in erecting a Que- Bids will be received by the City "a re ee ncom Gwereet te ee oS 45th birthday sina. 460 
granite tower, 300 ft. high, in the cen- Clerk until noon, Jan. 3, ‘so Pasian Church St., New York, for Class-2, un- 1,057 
ter of the campus. Benjamin Ide jng one bituminous macadam mixer er Circular 665, at $15,486. The con- Arehitectural and = Structir; 8,065 
Wheeler is Pres., Berkeley. plant and one steam road roller. A. tract calls for furnishing steel slab ee Cel eananinston. , U.—The 8,065 
Seawall.—Coronado, Cal.—See item Currie is City Surv. and reinforcement material. es were nounces an enamine emmy nan 33,000 
: oes . ation on 1 
under Streets and Roads. Breakwater.—Ottawa. Ont.—Bids will epeees at “he SS P Boggs. to secure eligibles from wh 
Piers.—Huntington Park, Cal.—Plans be received until Dec. 29 by R. C. Des- ae" t eerie Canal @ = Was certification to fill a vaca: 
are being prepared by E. T. James,  rochers, Secy. Dept. Pub. Wks. Ot- pone D. a sx siete tgiee a ashing- position of Draftsman, A 
City Engr., of Santa Monica, Cal. for tawa, for the construction of a break- pee: es and Structural Steel, at 
a reinforced concrete pier to be con- water at Victoria Beach, Bay Harbor, Lumber.—Panama.— Bids were re- salary of $1,500 a year, th 
structed at Huntington Park. Estima- Lake Winnipeg, Man. Plans, etc. can Ceived as follows Dec. 18 by Maj. F.C. continue for a period of o 
ted cost, $75,000. be obtained at the offices of W. Z. Boges, Corps Engrs., U.S, A., Gen. Pur, Lighthouse Service, San ‘ 
Plers.—Longbeach, Cal_—The City arle, District Engr., Winnipeg, Man., Officer, Isthmian Canal Comn., Wash- Cal., office of the Inspector of the Fi.) ane 
Council will award contracts within ©. application to the Postmaster at ington, D C., for furnishing lumber and teenth Lighthouse District. ina ee 
two months for the construction of Balsam Bay, Man., and at Ottawa. Goatlon Gr and pation sd hae a, oor requiring similar q ea tions 083 
pleasure piers at the foot of Pine Ave. +$Pipe.—Calgary, Alta.—The Calg: pe — - ; ae Ve. ey may occur, unless it is found oy, 
and 39th Place. Competitive plans and Gas, Lt. & Heat Co. bas awarded o cen aoe set Xa Ly To a to be in the interest of ~ ae neo 
estimates will be asked soon. Esti- contract to the NATIONAL TUBE CO. Tie @ Timber Go. 11 Brondwav. New ae ae Eeeaketies, Woinstatement 241 
mated cost, $40,000. Frick Bldg., Pittsburgh, for 300 miles York, (b) $12,702: 17.4 ote. por fe. A. 8. ton will Sees. ‘ cee 3,50 
#Street Cars—San Francisco, Cal.— of steel pipe for a pipe line to carry Bacon & Sons, Savannah Ga., (a) ) $37,- tioned below, weighted _ nn 
The contracts for furnishing 43 “pay- natural gas from Row Island to Cal- 200, $32 per M ft.; (b) $17, 520; 24 cts. Mathematics, pure and 
e-you-enter type = street cars for gary, at about $3,000,000. per lin, ft. J. H. Burton &'Co,, 45 points; topographical and hyd 
the Geary St. municipal railway has eB Broadway, New York, (b) $13, : ‘ cal surveyin rent 
been awarded to W. L. HOLMAN & U. S. POSSESSIONS AND CUBA. per ‘lin. tt. G. Elias & — "Buftalo. ing and ‘steel wenaarectins ‘ <l 
CO., 18th and Indiana Sts., San Fran- N. Y., (a) $20,450, $24 and $25 per M ft.; ing, 40 points; training, experience 
cisco, by the Board of Public Works, Steel Cable, Etec.-—-Panama.—Bids will (b) $13,530, 18.5 cts. and 19 ets. per lin. fitness, 25 points. Applicants r 
at $357,231 List of bidders noted be received until 10:30 a. m., Dec. 28, ft. W. R. Grace & Co. San Francisco, reached their 22d birthday 
Nov. 30. by Maj. F. C. Boggs, Corps Enegrs., U. (a) $20,230, $23.80 per M ft. Gress Mfg. tion form_1312. 
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Examir 


LIisT OF CONTRACTS PENDING 


Plans and Specifications on File. Bids Notedin Bids Notedin Bids Noted in 
close. issue of close. issue of close. issue of 


The following plans (P.) and Specifi- : Buildings. 12-29 Sewer system, Ringstres, 12-26 Steam rollers, New York 
cations (S.) are on file for reference ee 3 12-27 Ferryboat, St. Johns, ©: 


only unless otherwise noted at the of- 12-21 Addition to court-house, 12 
fice of The Engineering News Publish- Leavenworth, Kan. 1 
ing Co., 220 Broadway, New York. 12-22*Plumbing, Fort 1 Sewers, Union Springs, aes 12-14 
Bia Noted i Minn. .. 1 Sewer system, Fallon, Nev. *Dredges, San Francisco, (al.10- 
1 » we t . 8S. post-office, Miami, 1-15 Sewers, New Philadelphia, - Tile drain, Rockwell City 
cloge. eage d . S. post-office, San Diego, Ohio TOM <> adc § 
12-23 Concrete floor, ete, Fort 1-15 Sewage Stone wall, New York.. 12-21 
Lafayette. N. Y. .......(S. - 7 Church, Altoona, Pa Springfield, o. Steel cable, etc., Panama, 
12-28 Bridge, Winnineg, DM 645 38 U. 8/ custom house, remodel, 3- 1 Sewers, Mattoon, Ill ot (U. S. Poss.) 12-21 
P. \ 7 Boston, Mass Greenhouse, New York 12-21 
12-30 Roof trusses, veer 9-30 Buildings, Hawaii, soa Tile drains, Forest City, [a.12-21 
Dp. <. (S) 12-14 Foss ,) a Shi 11 Streets and Roads. pitch. Red Lake Falls, 
Ditches, Memphis, Tenn.(8.)12-14 ospital, Salem, 0 ss nn. - 12-14 
B Se wer, Newport, R. I....(S) 12-14 Court house, Jonesboro, seeeee teak. Qeeeees, Ore 7 Ditches, Memphis, Tenn... 12-1! 
Rock excavation, Giouces; Tenn. nd. Pp P 12-1 Roof trusses, etc. Wash- 
Re a eRe ( School, Marietta, Ohio Pavi New York; WN. ington, D. C 12-14 
Generator sets, ete. N.Y. Church, Northwood, Grading and paving placa: 12-30*Gate machines and pum 
Compressed air mains, . Almshouse, Crown ant Ridge, Ohio. . 12 Panama......(U. oa “4 
Paving, Hannibal. 12- ae jetty, Galveston, 
Cates se angele, Cal - 2°Dredging, "Dallas, ’ Tex 
Road, Anderson, Ind....... 1 &. oepee enlargement, Yun 
Zz as 
Pevinw’ ae . - 3 Macadam plant, ete., 
Paving, New York, mount, Que. 
Street improvement, - 4 Battleships, Wash.. D. 
Liverpool, Ohio 4 Drainage work, Widers. wedge 
Wood block, - 4 Temperature system, Bell- 
“a ee 
- 8 
10 


30 Sewer, White Plains, N. mar 2-27 Steel filing cases, New 
- 2 Sewers, Waco, T 2-27 Drainage ditch, 
aim 3. Neb. 
- 6 


'  e 
porobsrenororods wor por 


Ind. . 


Light, Heat and Power Plants. Court-house, Pasco, Wash. .12-21 
ie * post-office, Maryville, 
Bids Noted in 


close. issue of 


12-22 Wiring, ,etc., New York....12-14 

12-22 Wiring ‘and fixtures, Leav- Gurion," iaitoan 
enworth, Kan. 12 S. post-office, 

12-27*Heating 2 pS ah ap- Pee 
aratus, n Diego, Cal.... 

i2-27 a eae am Jash 1 ‘4 ‘con office, 
ington, be s 
Reconstructing  elec.-light- 1-13 U. S. Dak... office, Bismarck, 
ing system, New York 1-16 
Electrical feeder cables, - 
New York, N. ¥ wl 1-16 Gonstheete. Forsythe, Lemar 
Lighting and supplies, New 1-29*U. S. post-office, Santa Bar- 
York, N. Y¥ 12 bara, Cal . 
Turbine engine, 3-20 v. & post-offi 


Ind. Alaska 
Wiring, Placerville, Cal. 


Heating and electric wir- 
ing, New York, N. Y Water-Works. 


Generator sets, New York.. 


potebenenononons pen toe 
WONI-1-IMT whe nooe 
| 


bo 
‘ 

to 

io) 


Minn. ingham, Wash. .. 12-14 
Paving, Jacksonville, Material for rack railway, 
Road, Huntipgton, ind etc., Panama (U. S. 

Road, Rensselaer, Ind *Dredging, Wash., D. C..... 
Gravel road, Newport, —: Piles, Panama (U. S. Poss.) 
Highway, Winamac, Ind. 0 Riprap, Memphis, Tenn.. 


Road, Paoli, Ind aos dgi Bellingh Wash.12-21 

ng, am, s l 

Road, Brownstown, Ind. 1i*Subway lew Work. -— * .12-21 
1 


Highway, Lawrenceburg, -11 Rock ‘excavation, Glouc 
Ind. ter, Mass. 


Gravel rvad, Knox, ‘Ind. Paik 
. 1 Pier, San Francisco, Cal... 
Gravel road, Vincinnes, Ind. 3 *Steel barges, Cincinnati. 0 


a enon ange: 3 Compressed air mains, N. Y.1 
oads, Fowler, Ind. -15 Breakwater, Bar Harbor 


-1 
-1 
-1 
: Me. 
Macadam road, Bloomfield, -15*Dredging. Portland, Me 
Macadamized road, Greens- “ate Detroft, Mich 
: 1 
-2 
-3 


fe 


tw 


. 


st a 4584 Oc 
. 
. 
. 
« . 


12-26 oe impvts., . 
Bridges. 12-27 Water gate. Vancou- | 


12- 28° Water pipe, ete. Talahas- 
see, Fila. 
12-29 Pump, Winnipeg, Man 
12-29 Water pipe, etc., Minneap- 
12 29*Pips Music Oki 
2-2 pe, Muskogee, a 
1- 8 Watermains, Buclid, Ohio.. Paving, Rochelle, Til. 
1-10*Canal, Montrose, 
1-12°Standpipe, Erie, Miscellaneous. Seittetinathe ail a 
A Eee 12-22 Elevator, Fort D. A. Rus- date sane 
1-15 W.-wks. materials, sell, Wyo. .....+...++++++e12-14 18-38 Assistant at 
fisher, Okla 12-23 Concrete wlogr. etc., Fort La- ae ee nee 
1-22*Pump, Dubuaue, Iowa 2, Seeeecersesessthb® . 2-14 
12- 2sesteel for etc., Wheel-. a. ce eeeeeKe A 
Sewers. ee 41-300 1-17 merase § * Draftsman, is 
Sewers, Buffalo, N. 12-26 Steel, Washington, D. C.... iat . hington, D. C. .. - ook 
Sewer, New York, N. Y.... 12-26*Cable Kew her mn. 33-14 1-17 Architectural and Struct: al 
Sewers, East Liverpool, 0. 12-26 Freight s : 2: _ Steel_ D an, Washing- “1 
Sewers, Fostoria, Ohio..... 12-26 Repairs ° teenth 2. 113-81 Tom, DD SCUOEE GES... ook 


*Lock gates, Detroit, Mi: h. 
re: TAG. cae Monument, Little R’k, Ar ic.12-1 
Viaduct, Atlanta, sees Ditch, Elbow Lake, Minn. et 
Pavin London, Ohio. *Dikes, Philadelphia, Pa....12 — 
Gravel road, Portland, “Ind.12-14 5 Guapoets, Wash., D. C -ll- 

© Paving, Montclair, N. J....12-21 6 (19 p meng Cranes, rails, Uru- : 
Street improvement, Ca sceecoecetroreign) 4 
roll, Iowa 4- 23*¢1912) ‘Harbor work, Chili 
Impvts, Johnson City, , ‘Tenn. 7 -o 


_ 


Bridge, Atkinson, Ill....... 
Bridge, ete., Canonsburg,Pa. 
Bridges, Hastings, Neb..... 
-26 Bridge, Allentown, 
27*Bridzge, Baltimore, 
8 Bridge, Winnipeg, Site i 
8*Bridge, New Orleans, La. 
Bridge, Salt Lake City, U tah. 
Bridges, Amherst, Va 
Rridee, Goldsboro, N : 
Bridge work, Havana, Ill... 
Bridge work, Preston, Iowa. 


Bridges, New Hampton, Ia. 

Bridges, Merced, Cal 

Bridge, Atlanta, Ga 

Viaduct, Atlanta, Ga. 

bose Porto Rico (v. s. 
os 


“ee 
ee a el el el el 
oor 


stetetes , 8 
sarotorote 
4’ 0:3 3 G9 


tems ton boro stone ~ eo 
33 02s COR See ane 


Examinations. 


bobo oy bore 








supplemeat—December 21, IQII. 


co’ TRACT PRICES. 


) Bulkhead.—Providence, R. 
vA re received by the State 
1-8 Co»missioners, Nov, 28, for the 

bor of Pier I and bulkhead at 
nee Docks, as follows: (A) 
W, Providence, (awarded 
B) W. L. Ball, Jr., & Co.; 
Scott Co.; (D) Sanford & 
(E) William L. Miller; (F) 
© ontracting & Engineering 
itermate bid; (H) Phoenix 
, Co.; Cd een easton 
H. McKeyes & ; (K) 
p.os.; CL) Butler Bros. Con- 

. (M)_W. H. Ellis; (N) 
Su! marine Contracting Co., 
yekinnon Constructing Co.; (O) alter- 
Meee 2. (Q) Willmarth & Mackil- 
4 The itcm bids were as follows: 
on. 
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ENGINEERI 


INDUSTRIAL NOTES. 


Mr. W. H. MelIntyre, formerly Fourth 
Vice-Pres. Equitable Life Assur- 
ance Co. is now First Vice-Pres. 
and Gen. Mgr. of Manning, Maxwell & 
Moore, Inc. 


The Stockholders of the Thompson- 
Starrett Co., 51 Wall St., New York, at 
the recent annual meeting elected two 
new directors, Mr. Edward L. Marston, 
of Blair & Co., and Mr. Robert Oly- 
phant, Dir. U. S. Mortgage & Trust Co. 


Mr. W. D. Hawkins, formerly of the 
Hill-Hawkins Boiler & Tank Works, 
is now connected with the tank depart- 
ment of the Kennicott Co., manufac- 
turers of steel plate, with offices in 
the Corn Exchange Bank: Bldg., Chi- 
cago, Ill. 





NG NEWS. 


TRADE PUBLICATIONS. 


GAS FURNACE.—American Gas Fur- 
nace Co., 24 John St.. New York 
City. Paper; 8 x 10 ins.; pp. 16; 
illustrated. 

This pamphlet contains a description 
of the automatic heat controller in- 
vented by Mr. Geo. F. Machlet, which 


automatically holds the heat of a gas 

furnace within 5° F. 

CLOTH PINIONS.—General' Electric 
Co., Schenectady, N. Y. Bulletin 


4878. Paper; 8 x 10% ins. 
An unusual machine element is here 
described—a pinion made out of cloth. 
The blanks from which the pinions are 








PIER AND BULKHEAD, PROVIDENCE, R. I. 





ti $0.15 $01 $ s $ 15 $ 46 $0.1 $015 $0.1 } 
5 BU. YS. OXCBVALION.... 2. eee ccc tcecccccrvece 15 14% $0.15 0.15% $0. 15 15 AS 
151,000 in fe weeeeeeee gibem, WT. B..... 5. cc ccc scence 4 44 42% 41 45 45 41% 44 
Wyg90 lin. ft. O@k pilew............0.... se eee eee e ness 49 35 30 34 40 41 41 38 
16,600 lin. ft. untreated spruce or pine piles........... .25 .30 .380 24% 18 23% 23% -25 
600 cu. yds, gravel filling. ......-...-.eeeeeeeeeeeees .60 .90 95 85 1.10 65 65 1.10 
9416 cu. Yrs. Cim@er fill... .... eee cece eee eee eee eeee 40 22 .38 55 .60 .35 35 .30 
3900 cu. YAS. PIP-TAP... 1... ee eee eee eee ee eee eee eee eee 1.00 1.43 1.30 1.75 1.65 1.35 1.35 1.40 
_ pea ne SO er eee Pere 6.00 8.00 10.00 15.00 7.70 8.75 8.75 5.90 
460 cu. yds, wall MASONTY........ eee eee eee eee eeees 9.00 10.00 11.00 12.00 8.00 10.00 10.00 10.00 
1,057 ft. lumber, a SA reer ree err 45.00 49.00 51.26 47.00 49.75 57.00 57.00 55.00 
Ste £065 sq. yds. 4%4-in. thick reinforced-concrete Moor... .90 1.32 1.50 1.90 1.65 1.95 1.95 1.15 
re 8,065 sq. YS. ABpNhalt ....... ccc c eee c cee encceescseens 1.35 1.65 1.50 1.90 1.65 1.25 1.25 1.70 
TED IG. GUE WPM sin toceceuesccevesncccescdaccccsees .03 .05 .04 05 04 03% 03% 04 
WTS SBN Cobras bales sos cbs sa cece 00a ee $189,208 $208,290 $209,649 $212,415 $216,805 $217,838 $211,610 $220,955 
AISI Ile o's 6a. s 40 Keeetccseecdeceicweese $174,450 
Altermate DIG BB... 2. ccc cee tenes cvcnsccescoees $154,740 
PIER AND BULKHEAD, PROVIDENCE, R. I. (Continued). 
8 I L M N oO P Q 
150,000 cu. yds. I ss Lae an digg 6&0 0.0.00 $0.17 $0.15 $0.17 $0.14 $0.17 $0.17 $0.17 $0.17 $0.18 
177,960 lin. ft. creosoted piles, Y. P........... .46 43% .49 47.7 44 54 52 34 50 
Saneettin, 26) GUE NNO ov re5's oss Sees oe ses 40 .38 40 .28 .38 37 37 37 33 
4400 lin. ft. untreated spruce or pine piles.. .25 .25 25 35.2 23 .25 25 25 .24 
: 10.600 cu. yds. gravel filling................. 1.00 .80 1.00 .90 1.90 .95 .95 .95 1.26 
ent “9415 cu, yds. cinder fill..............-5- i 1.00 .45 .50 .40 90 .25 .25 -25 41 
na- 3/500 CU. YAS. FIP-TAP «2... - cree ccececccevees 1.75 1.30 2.00 1.00 2.50 1.32 1.32 1.32 1.76 
nen- "300 cu. yds concrete .......-. ee eeeeeeeees 7.00 10.00 10.00 6.60 8.00 7.33 7.33 7.33 8.00 
ited 460 cu. ydS. wall MaSONy..........eeeeeee 12.00 30.00 8.00 13.30 14.00 11.00 11.00 11.00 24.00 
2 A a ie ot RRA 55.00 51.00 50.00 66.70 49.75 55.00 55.00 55.00 76.00 
9065 sq. yds. 4%-in. reinforced-concrete floor. 1.00 1.80 1.25 1.01 1.90 1.43 1.43 1,43 1.80 
pS So Or ee Ae are 1.60 1.75 1.75 1.50 1.65 1.77 1.77 1.77 1.80 
92.000 Ibs. CASt IFO ....e cree eee rere re eeees . .06 .07 .04 .06 03% 03% 03% 02% 


Totals 


———————— 





= #Bridge.—Portland, Ore.—Bids for 
constructing the pepereerecte of a 
bridge over the Willamette River on 
the western extension of Broadway, 
according to plans prepared by Ralph 
Modjeski, Consult. Engr., Monadnock 
Block, Chicago, were received Dec. 1, 
ed in by the Mayor and Executive Board. 
e of The contract for the substructure was 
2-21 awarded Dee. 30, 1910, to the UNION 
2-21 BRIDGE & CONSTRUCTION CO., Kan- 
2-2 sas City, Mo., at $557,640. Noted Jan. 
12, Feb. 2, Aug. 17, Oct. 5, Oct. 12, and 
2-14 Dec. 14. The bids for the superstruc- 
0- 5 ture were as follows: (A) Pennsylvania 
Steel Co., Steelton, Pa.; (B) Robert A. 








$222,719 $223,304 $226,003 $228,941 $234,823 $237,500 $233,941 $201,908 $267,707 





The American Rolling Mill Co., Mid- 
dletown, Ohio, manufacturers of Amer- 
ican ingot iron, entertained the mem- 
bers of the National Corrugated Cul- 
vert Association at its works early in 
December. The delegates were taken 
to Middletown in special cars, escorted 
through the company’s work where the 
process of manufacturing American 
ingot iron was inspected. 

The Moore Light Co., 169 Malvern St., 
Newark, N. J., announces that Mr. 
James Bronis, who has served this 
company in various capacities during 
the past eight years, has left his posi- 
tion to take up work in a new organi- 





cut consist essentially 
similar material compressed between 
steel side plates. After the teeth are 
cut, the cloth filler is impregnated with 
oil. The advantage of this construc- 
tion lies in noiseless operation, long 
life and high tooth strength. They are 
recommended particularly for geared 
motors. 
STEEL TRANSMISSION TOWERS. 
Archbold-Brady Co., Syracuse, N 


- Paper; 6 x 9 ins.; pp. 16; illus- 
trated. 


of cotton or 


279 





PRIESTMAN SEWAGE EJECTORS.— 
Merritt & Co., Camden, N. J. Cat- 
alog; paper; pp. 15; illustrated. 


The operation of this particular 
make of sewage ejector is described 
and statements_are made as to its 


special application to sewage purifica 

tion works where it is necessary to 

lift sewage. Tables of dimensions are 
given. 

WATTHOUR METER 
tric Mfg. Co., Lafayette, Ind. 
letin 20. Paper; 6 
illustrated. 

This bulletin contains a 
scription of one 


Elec- 
Bul- 
9 ins.; pp. 25 


Duncan 


general de- 
model of the Duncan 
watthour meter. This is of the gen 
eral direct-current motor type, but as 
the fields are without iron it is adapt 
ed for both alternating and direct cur- 
rent. 

STEAM 


TURBINES De Laval Steam 
Turbine Co., Trenton, N. J. Paper; 
3% x 6 Iins.; pp. 31; illustrated 

The De Laval Steam Turbine Co. has 


issued a small pamphlet describing the 
new multi-stage, single-geared, steam 
turbine units of 500 KW. and over 
which have recently been brought out 
The booklet contains some 
eral comparisons of prime 
HEATING SYSTEMS.—Warren Web 
ster & Co., Camden, N. J Paper 
6 x 9 ins.: pp. 16: Illustrated 


The vacuum heating system installed 
by this 


le 
aiso 


gen 
movers 


company in the foston City 
Hospital is described hers Steam is 
furnished from a central plant to 28 
buildings, and the necessary equipment 
for satisfactory service over this large 
area is set forth in considerable detail 
CORK-CONCRETE FLOORS Frantz 
Djorup, 903 Washington Blvd., Chi 
cago. Circular; 8% ll ins 
These one-page circulars relat to 


the Austro-German 
cork 


sanitary floor of 


concrete, which may be used in 

new or old buildings References are 
given to a large number of buildings 
in and around Chicago in which this 
material has been used as a floor finish 
ARC LAMPS.- General Electric Co., 
Schenectady, N. Y Bulletin 4882 


Paper; 8 10% ins 

An enclosed flaming are lamp is de 
scribed in this bulletin. This lamp 
uses impregnated electrodes of any 
standard make To prevent the depo- 
sition of fumes on the globes, a con- 
de~sing cover has been provided along 
wiich the gases circulate to and from 
the are. 
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WATTHOUR METER.—General FElec- 
tric Co., Schenectady, N. Y. Bulle- 
tin 4885. Paper; 8 x 19% ins. 


This company has designed a new 
meter for accurately measuring the 
power used by comparatively small 
consumers. The meter is designed for 
5 and 10-amp. circuits of 100 to 120 
volts, or for 200 to 240 voits for two 
and three-wire systems. The instru- 
ment is an induction type, in which an 
effort has been made to reduce the cost 
of installation and maintenance with- 
out impatring accuracy. 


SEMENT-MAKING AND MINING MA- 
CHINERY.—Power and Mining 
Machinery Co., Milwaukee, Wis. 
Stiff agers 6 x 9 ins.; pp. 86; il- 
lustrated. 


After an introduction describing the 
rapid growth of the cement industry 
in this country, this booklet takes up 
in detail the manufacture of cement. 
Crushers and crushing plants are il- 
lustrated and described very fully. 
Conveyors, screens, dryers, in fact 
every machine, necessary for the mak- 
ing of Portland cement receives due 
attention, Besides these automatic 
scales for proportioning the mixtures 
are also cataloged; while 3 pages are 
devoted to the discussion of the 
Loomis-Pettibone gas generating sys- 
tem as an economical power for oper- 
ating cement works. 


ILECTRIC POWER APPARATUS.— 

= Westinghouse Electric & Mfg. Co., 

Bast Pittsburgh, Pa. Bulletins 

‘ 4028 and 1190. Paper: 7 x 10 ins.; 
pp. 23 and 11; illustrated. 


The first of these bulletins describes 
the rotary converters manufactured by 
this company. The general features 
of designs are described and the me- 
chanical construction is pictured. 

In the second bulletin engine-driven 
alternating-current generators of 50 
to 1,100-KVA. are described. These 
are for direct connection to steam or 
gas engines. 

This company in October started the 
publication of a little house organ 
bearing the name “Small Motors.” This 
is intended to reach the dealer in small 
electric motors for general household, 
store and office work. It will take up 
in each issue practical applications 
rather than theoretical discussions. The 
October issue contains articles on 
‘Usefulness in the Home,” “Helping 
the Furnace with a Small Blower,” “A 
Chuck for Polishing.” ete. 
ENGINEER'S TRANSIT.—Ledder & 


Probst, Boston, Mass.: paper; 6 x 9 
ins.: pp. 9; iNustrated, 


The transit described in this circular 
is made by Schultz, Ledder & Probst, 
of Boston, Mass., and Paris, France. 
The telescope is 10% ins. long, extend- 
ing to 11% ins. and can be reversed 
even when extended for focusing or 
near objects, The objective is 1% ins. 
in diameter and has a magnifying 
power of 26 diameters. The eye piece 
ts achromatic with screw arrangement 
for focusing on the cross wires. The 
telescope axis is 5 ins. long, and is 
provided with dust caps to bearings 
and a means for taking up wear. The 
vertical circle is 5 ins. in diameter, 
equipped with a double vernier. The 
vernier is mounted on a separate cas- 
ing and not screwed to the standard. 
The main part casting, which is pat- 
ented, consists of standards, upper or 
vernier plate, spindle, bubble guard and 
tangent piece. All these are cast in 
one solid piece of metal, and are, there- 
fore jointless, and are capable of re- 
taining their component parts in their 
relative positions, even under adverse 
circumstances due to difference in tem- 
perature, transportation and accidents. 
The standards are ribbed and so ar- 
ranged as to give plenty of space be- 
tween them for a 4-in. needle compass. 
The horizontal circle is 6% ins. diam- 
eter over all, 6 ins. diameter to edge 
of graduations. The plate is gradu- 
ated from 0° to 360° in each direction, 
with figures inclined in the direction 
they should be read. The vernier seats 
are milled out instead of turned and 
Placed. The female center or socket 
to which the horizontai circle is ac- 
tached is made of hard drawn phosphor 
bronze, not cast, and is guaranteed by 
the makers as the best non-magnetic 
center. The foot plate or leveling 
base permits a full \%-in.. shift and is 
low and well reinforced. This instru- 
ment weighs 14% Ibs... and is sold 
complete with compass, level, and full 
vertical circle for $252.00. 


ENGINEERING NEWS. 


STEEL CROSS TIES—Carnegie Steel 
Co., Pittsburgh, Pa. Paper; 8 x 6% 
ins.; pp. 86; illustrated. 


According to this catalog steel cross 
ties have been used quite widely on 
both steam end electric railway tracks 
with considerable success. The book- 
let consists chiefly of a collection of 
half-tones showing experimental and 
practical installations on railway 
tracks in various parts of the country. 
One of the new features illustrated is 
the method of fastening the rails to 
the ties known as the “Hill” fastening. 
For this fastening ordinary spikes are 
driven into wood fillers, about 1%-ins. 
square, held in place by a steel shell 
3-16 ins. thick, which fits between the 
two flanges of the I-section tie. 
CONCRETE PIPE.—Reinforced Con- 


crete Pipe Co., San Francisco, Cal. 
Stiff paper; pp. 42; illustrated. 


The object of this booklet is to 
demonstrate the adaptability of rein- 
forced-concrete pipe for sewers and 
water-supply conduits. This company 
uses several types of reinforcement. 
The pipe is cast in sections and the 
interlocking joints cemented over in 
the field. The most important advan- 
tages claimed for this type over the 
monolithic construction are the density 
and uniform thickness of the walls, 
the certainty of proper location of the 
steel, and the elimination of shrinkage 
cracks. The concrete used is a wet 
mixture which flows into place with- 
out tamping. This company also 
makes plain concrete pipe of the 
same type. 

CONDENSERS.—Schutte &  Koerting 
Co., Philadelphia, Pa. Catalog 5, 


Section A. Paper; 8 x 11 ins.; pp. 
24; illustrated. 


Two types of condensers are de- 
scribed in this pamphlet. The first 
is known as an “eductor” and the sec- 
ond as an inductor. The first type re- 
quires a head of water of about 20 ft., 
while the second lifts its own water- 
supply. Both types are designed to 
draw the exhaust steam along with the 
downward projecting needle jets of 
water which serve to condense the 
steam. 

Catalog 6, Section B, describes a line 
of apparatus which has been developed 
by this company for cooling the cir- 
culating water where it is necessary 
to economize in the supply of water. 
The important part of the whole in- 
stallation seems to lie in the “cen- 
trifugal-spray” nozzles, as the makers 
term them, 

STRUCTURAL STEEL.—Carnegie Steel 
Co., Pittsburgh, Pa. Imitation 


leather; 5 x 7% ins.; pp. 256; illus- 
trated. 


This book contains practically all the 
shapes rolled on the structural, plate, 
bar and rail mills of the Carnegie Steel 
Co. It supersedes and cancels the Shape 
Book of 1903. Profiles of each shape 
and tables of the dimensions are given. 
There is a very complete tabie of 
weight of flat-rolled steel. The most 
notable feature of the book is the re- 
markably large number of shapes 
shown, about 150 different kinds of 
shapes, not counting the different sizes 
of the same shape, of structural steel. 
Rails are shown in 32 sections, and also 
a great variety of splice bars. The 
book is a catalog of rolled-steel shapes 
and not designed to take the place of 
the Carnegie Pocket Book, which con- 
tains the properties of the various sec- 
tions. 


ELECTRIC SWITCHBOARDS.—General 
Electric Co., Schenectady. N. Y 
Miscellaneous Bulletins. 
x 10% ins, 


A line of direct-current switchboard 
panels for small central stations and 
isolated plants is described in Bulletin 
4876. 

In Bulletin 4877 are shown panels for 
small mining plants. These have sin- 
gle pole apparatus and are for use in 
stations with a grounded negative. 
The bulletin shows connection and di- 
mension diagrams. 

General notes on the use of switch- 
board relays in modern power-houses 
are found in Bulletin 4857, together 
with a description of the types of ap- 
paratus developed for circuit-opening, 
time-limit, low-voltage, no-voltage, 
overload, reverse-current, relays, ete. 

A new bulletin (No. 4866) has beén 
issued to cover this company’s line of 
horizontal edgewise Instruments for 
switchboard service. The bulletin su- 


Paper; 8 


persedes previous ones on the same 
subject and brings available informa- 
tion on these designs up to date. 
WATERPROOFING.—-F. W. Bird & 
Sons, East Walpole, Mass. Cloth; 
5% x 8 Ins.; pp. 103; illustrated. 
The title of this little book is 
“Specifications for Roofing, Building 
Insulation and Waterproofing.” These 
specifications are, of course, prepared 
especially for the Bird “Neponset” 
products, although in the introduction 
it is stated that the purpose has been 
to make the directions so clear that if 
other products are desired they may 
be specified by merely changing the 
brand name, There are three chap- 
ters; the first takes up roofing and 
flooring in residences and mills, and 
is fully illustrated. ' The second chap- 
ter is on thermal insulation for cold 
storage plants. The last chapter deals 
with waterproofing of foundations, 
tunnels, bridges, floors, etc. giving 
wherever possible specific directions 
for permanently waterproofing these 
structures. This chapter is probably 
of the most interest to enginears and 
makes the book well worth its space 
in the engineer’s library. This chap- 
ter also contains directions for acid- 
proofing the floors of battery rooms 
and waterproofing floors in buildings. 
The accompanying illustrations are 
well executed and clear in every de- 
tail. 


CONCRETE PILES.—Simplex Construc- 
tion Co., New York City. Boards; 
9 x 7% ins.; pp. 96; illustrated. 


The Simplex concrete pile is de- 
scribed in this booklet. This pile is 
made in four distinct types known as 
the standard, molded, shell and com- 
posite types. The first named consists 
of a pile 16 ins. in’ diameter at the 
lower end fitted with a hollow cast- 
fron point, and cast in place within a 
steel shell which is removed when the 
pile is completed. In general no rein- 
forcement is necessary The second 
type is a molded pile already cast but 
lowered into place with#; a steel shell, 
which is afterwards withdrawn. The 
cast-iron point of the shell remains 
in the ground and the cast pile rests 
upon it, being cemented to the point 
by a small quantity of soft concrete 
shell. The space between the shell 
and the cast pile is filled with cement 
grout and the shell withdrawn. This 
gives a roughened surface to the pile. 
The Simplex shell pil is a pile cast in 
Place within a steel tube which is it- 
self incased within a steel shell. The 
shell is withdrawn leaving the con- 
crete pile enclosed in the steel tube. 
The fourth type is known as the Sim- 
Plex composite pile and _ consists 
merely of a concrete pile resting on 
top of a wood pile. This is adapted to 
conditions where deep penetration is 
required and where the wood part of 
the pile will be permanently under 
water. The greater part of the catalog 
consists of half-tone illustrations of 
foundations. 


CONVEYING 


MACHINERY, 
Stephens-Adamson. Mfg. Co., 
rora. Til. 
pp. 672; illustrated. 


ETC.— 
Au- 
Cloth: 6% x 9% ins.; 


It would be difficult to find a more 
complete and attractively gotten up 
catalog of conveying, transmission and 
screening machinery than this book. 
It is more than a catalog and will be 
a useful addition to any engineer’s 
library, if he has to do with this class 
of machinery. On pages 6 and 7 are 
two useful diagrams prepared by Mr. 
R. W. Dull, M. Am. Soc. M. E., one 
giving the capacities of belt cénveyors 
for various materials, and the other 
the horse power required for belt con- 
veyors for from 20 to 600 tons of ma- 
terial per hour for lengths of con- 
veyor from 50 ft. to 600 ft., in lifts 
of from 10 ft. to 100 ft The illus- 
trations throughout the book include 
both half-tones and line cuts showing 
the construction of many types of con- 
veyors and transmission and screening 
machinery. Many illustrations . arte 
given showing typical installations. 


Some 30 pages age devoted to rope- 


drives and included are several useful 
tables of horse power, etc. Pulleys, 
friction drives, clutches and gearing 
are also given in great Variety. On 
pages 688-590 are tables giving the 
horse power of cast-iron spur and 
bevel gearing at 100 R.P.M, from 


Vol. 66. 
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usual collection of table« 
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ins.; pp. 16; illustrated 

Metal flumes are coming 

mere into use for conveyin 
power and irrigation and 
now several kinds on the m 
catalog before us describes 
miliar to most engineers. 
flume consist of a falvan 
trough suspended by round 
attached to timber cross-; 
joints between Sections are. 
one of the essential featur 
design for a metal flume 
Hess flume each Section of }; 
a channel shaped bell at 
The joints are made py 1 
bells of adjacent sections to 
binding them between a bey 
which fits into the bell of 
Plate, flush with the bott 
trough, and the round-iron 
which passes in a beveled ¢ 
der the lower plate. The enc of t 
suspender rods are threaded 4 = 
sure between the ribs is had ca 
ing up.on the rods with nuts, The 
advantage claimed for this joint is 
that the inside of the fun is per 
fectly smooth over the joints The 
catalog also describes a patent een. 
sion joint for use on this kina if fume. 
Another feature of the Hess flume ig 
a longitudinal reinforcement: at the 
tops of the trough, made of fa: Strips 
in the smaller sizes and of rolled an- 
gles in the larger sizes of fiume. The 
catalog also illustrates and describes 
the Hess apron for the intake and out- 
let ends of a flume, and sluice boxes 
for taking water out of the flume at 
any point. These flumes are made 
in semicircular cross-sections from 1 
ft. 3% ins. to 12 ft. 8 4/5 ins. diameter. 
A table of discharge capacities for the 
various sizes on slopes of 1.58 to 10.56 
ft. per mile is given. The catalog 
is printed in white on blue paper go as 
to resemble a blue print, and is quite 
attractive in appearance. It wil! prove 
useful in any irrigation engineer's file. 
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CONTRACTORS 


Bids Opened January 11, 1912 


for the construction of Section 3 
Lexington Avenue Fiaptd Transit 
of New York City. 

2.611 feet 
Broadway, 
Streets. 


of the 
Railroad 


of four-track subway, in 
between Howard and Bleecker 

Write or call coneerning forms of con- 
tracts, plans and specifications. 


PUBLIC SERVICE COMMISSION FOR 
THE FIRST DISTRICT, 


154 Nassau Street, New York City. 


ELECTRIC CLOCK AND BELL 
SYSTEM. 


BOARD OF EDUCATION. 
; Long Branch, N. J. 
Sealed proposals will be receive’ at 
this office until 12 o’clock noon, 2%th 
of December, 1911, for the furnish 
and complete installation of an 
tric clock and bell system for 4 
school building at Long Branch, 
All in accordance with = specific 
prepared by C. A, Slocum, Engine 
Lorig Branch, N. J. 
Copies of specifications may > 
tained of the Engineer for the ( 
‘man, A. T. Woolley, Long Branch. \. J. 
. Successful” rs will be require: to 
arntah &. | 25% of the amount 
The Board reserves the right ‘> re- 
ject any or all bids, 
". JOHN T. BRITTON, 
' — Secretary. 
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